Estimating Tips 

General 

= Room Finish Schedule: A complete 
set of plans should contain a room 
finish schedule. If one is not available, 
it would be well worth the time and 
effort to obtain one. 


09 20 00 Plaster and 
Gypsum Board 


= Lath is estimated by the square 
yard plus 2 5% allowance for waste 
Furring, channels, and accessories 
are measured by the linear foot. An 
extra foot should be allowed for each 
accessory miter or stop. 

= Plaster is also estimated by the square 
yard. Deductions for openings vary 
by preference, from zero deduction 
‘to 50% of all openings over 2 feet in 
width. The estimator should allow one 
‘extra square foot for each linear foot 
of horizontal interior or exterior angle 
located below the ceiling level. Also, 
double the areas of small radius work. 

® Drywall accessories, studs, track, and 
acoustical caulking are all measured 
by the linear foot. Drywall taping is 
figured by the square foot. Gypsum 
wallboard is estimated by the square 
foot. No material deductions should 
be made for door or window openings 
under 32 S.F. 


09 60 00 Flooring 

"Tile and terrazzo areas are taken off 
‘ona square foot basis. Trim and base 
materials are measured by the linear 
foot. Accent tiles are listed per each. 
Two basic methods of installation are 


‘No part of this cost data may be reproduced, stored in a retrieval 
system, or transmitted in any form or by any means without prior 


written permission of Gordian. 


used. Mud set is approximately 30% 
more expensive than thin set. The 
cost of grout is included with tile unit 
price lines unless otherwise noted. In 
terrazzo work, be sure to include the 
linear footage of embedded decorative 
strips, grounds, machine rubbing, and 
power cleanup. 

Wood flooring is available in strip, 
parquet, or block configuration. The 
latter two types are set in adhesives 
with quantities estimated by the 
square foot. The laying pattern will 
influence labor costs and material 
waste. In addition to the material 

and labor for laying wood floors, the 
estimator must make allowances for 
sanding and finishing these areas, 
unless the flooring is prefinished. 
Sheet flooring is measured by the 
square yard. Roll widths vary, so 
consideration should be given to 

use the most economical width, as 
waste must be figured into the total 
quantity. Consider also the installation 
methods available—direct glue down 
or stretched. Direct glue-down 
installation is assumed with sheet 
carpet unit price lines unless otherwise 
noted. 


09 70 00 Wall Finishes 


Wall coverings are estimated by the 
square foot. The area to be covered 

is measured—length by height of 

the wall above the baseboards—to 
calculate the square footage of each 
wall. This figure is divided by the 
number of square feet in the single roll 
which is being used. Deduct, in full, 


the areas of openings such as doors 
and windows. Where a pattern match 
is required allow 25-30% waste. 


09 80 00 Acoustic Treatment 

= Acoustical systems fall into several 
categories. The takeoff of these 
materials should be by the square foot 
of area with a 5% allowance for waste. 
Do not forget about scaffolding, if 
applicable, when estimating these 
systems. 


09 90 00 Painting and 

Coating 

= A major portion of the work in painting 
involves surface preparation. Be sure 
to include cleaning, sanding, filting, 
and masking costs in the estimate. 

"= Protection of adjacent surfaces is. 
not included in painting costs. When 
considering the method of paint 
application, an important factor is the 
amount of protection and masking 
required. These must be estimated 
separately and may be the determining 
factor in choosing the method of 
application. 


Reference Numbers 

Reference numbers are shown at the 
beginning of some major classifications. 
These numbers refer to related items 

in the Reference Section. The reference 
information may be an estimating 
procedure, an alternate pricing method, or 
technical information. 


Note: Not all subdivisions listed here 
necessarily appear. Wl 


Did you know? 


RSMeans data is available through our online 


application 


= Search for costs by keyword 
m Leverage the most up-to-date data 


= Build and export estimates 


Try it free 


rsmeans.com/2019freetrial 
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09 05 Common Work Results for Finishes 


09 05 05.30 Selective Demolition, Walls and Partitions 
3400 Gypsum or petite, on gypsum lath 

3420 On metal lath 

3450 Plaster, interior gypsum, acoustic, ot cement 

3500 Stueco, on masonry 


3510 Commercial 3coat 

3520 Anterior stucco 

3600 Plywood, one side 

3750 Terra cotta block and plaster, to 6” thick 
3760 Tile, ceramic, on walls, thin ser 
3765 Mud set 

3800, Toilet porttions, slate or marble 
3820 ‘Metal or plastic 

5000 Wallcovering, vinyl 

5010 With release agent 

5025 Wallpaper, 2 loyers or less, by hand 
5035, 3 layers or more 


My 
Grew Output 
1Gab 410 
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60 
M45 
80 
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Material Labor 
ty 


2019 Bare Costs 


0 
1.09 
5.45 
2.26 
4) 

13.15, 

6) 
5.10 
1.09 
1.31 

65.50 

41 


Equipment 


Total 


Tota 

Incl O&P 
1.21 
1.66 
8.30 
3.43 
6.20 
19.85 
1.01 
8.65 
1.66 
1.99 
99.50 

62 

I 
35 
2.08 


3.16 


09 05 71.10 Acoustical Underlayment 
0010 ACOUSTICAL UNDERLAYMENT 
0100 Rubber underlayment, 5/64” 


0110 1/8" thk. 

0120 13/64" thk, 

0130 15/64” thk. 

0140 23/64" thk 

0150 15/32” thk. 

0400 Cork underlayment, 3/32” 
0410 1/8" thk. 

0420 5/32" thk, 

0430 15/64" thk. 

0440 15/32" thk. 

0600 Rubber cork underlayment, 3/64” 
0610 13/64” thk. 

0620 3/8" thk, 

0630 25/64" thk. 

0800 Foam underlayment, 5/64” 
0810 1/8" thk. 


0820 15/32" thk. 
4000 Nylon mating 0.4” thick, with carbon black spinerette 
4010 plus polyester fabric, on floor 


D7 | 1600 


SE 


240 
2.61 
2.86 
3.11 
3.53 
3.90 
2.48 
2.49 
2.57 
216 
3.54 
2.39 
372 
5.05 
4.92 
2.64 
2i7 
27 


2.18 


‘ 


09 21 13.10 Plaster Partition Wall 
0010 PLASTER PARTITION WALL 
0400 Stud walls, 3.4 1b, metal lat, 3 coat gypsum plaster, 2 sides 


0600 2" x4" wood studs, 16” OC {315 182) SE 204 7 43 WIZ 13.95 

0700 2-1/2" metol studs, 25 go., 12" OC 925 148 252 6.80 2 914 13.35, 

0800 35/8" metal studs, 25 ga, 16” 0C 320.150 y 2.47 6.90 42 979 13.50 

0900 Gypsum lath, 2 coat vermiculite plaster, 2 sides 

1000 2" x4" wood studs, 16” 0C 2955) 1350 SF 2.52 6.20 38 9.10 12.45 
320 
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09 21 P 


laster and Gypsum Board Assemblies 


Daily Lab 7019 Bae Coss ed 


09 21 13.10 Plaster Partition Wall _ Grew Output Hours Unit Moteriol Labor Equipment Total Incl O8P 
1200 2-1/2" metal suds, 25 go., 12” OC #2 | 365 | 132) SE 2.46 6.05 37 888) 12.10 


1300 35/8" metol studs, 25 ga,, 16” OC 133 


15 


09 21 16.23 Gypsum Board Shaft Wall A 
0010 GYPSUM BOARD SHAFT WALL ASSEMBLIES lee | 
0020 Cavity type on 25 ga. Frock & CH studs, 24” OC ‘ EG leh 
00301" thick coreboard wal fier on shaft side Oe t 
0040 ‘hour assembly with double lyer : - 

040 5/8" 1. gyp bd on rm side, 2-1/2" Hack & CH studs 2Cop 220.073 SE 298 376 an) 


0065 4” Hick & CH studs 220.073 3143.76 6909.15 
0070 6" Hrack & CH studs ¢ 220 | 073 | 3.35, 3.76 7 9.40 
0100 Shou assembly with rile layer 

0300 5/8" 1 gyp bd on m side, 2-1/2" Hock & CH studs -2Gup 180 089 SE 263. 4.59 12 9,85 
0305 4" Frock & GH studs 180.087 | 279 459° i 73810 
0310 6" Hack & GH studs eer EN Ob bg 459 759 1025 
0400 ‘hour ossemly, 1” coreboard, 5/8” fie rated gypsum boord i « : 

0600 and 3/4" gol, metal furing channels, 24” OC, with 

0700 Dbl. layer 5/8” f gyp bd on rm side, 2-1/2" mk. 8 CH suds = 2Comp 110145 SE 3357.50 1085 15.05 
0705 4" Jrock 8 CH studs 10.145 3147.50 10.64 14.80 
o710 6" rock & CH studs M0145 3357.50 1085 15.05 
0900 For toping & finishing, od pe side Cup 1050 008 5 05 39 MA 65 
1000 =——-——_—Favinsultion, see Section 07 21 thal i 

5200 For work over 8” high, ot 2p 3060005 SF a i] Al 
5300 For tishibuton cost 3 toes ond above, odd porstoy. 81000038 sciesl baie a 20 


Sipe &fth sks 


0500 Installed on ond inc.,2" x 4" wood studs, 18” OC a 31 a , 
1000 ‘Metal suds, NLB, 25 go., 16” OC, 35/8” wide Pl OS 236 351 483 
1200 6" wide 330.048 1.29 2.50 3.19 5.20 
1400 Woter resistant, on 2" x 4” wood studs, 16” OC 310.052 14 2.67 4.08 5.60 
1600 Metal studs, NLB, 25 go, 16” OC, 35/8” wide 350.046 131 2:36 3.67 5 
1800 6” wide 330.048 1.45 2.50 395| 5.40 
2000 Fire res, 2 layers, 1-1/2 hr, on 2" x 4” wood studs, 16” OC NO 076 205 3.94 5998.20 
2200 Metal studs, NLB, 25 go., 16” OC, 35/8” wide 0? 066} ee) 526) 7 
2400 6" wide * Lew OM | 20 ae 568, 775 
2600 Fite & water 1es,, 2 layers, 1-1/2 he, 2” 4" sds, 16” OC pO Oe 20h) ake 5998.20 
2800 Meto studs, NLB, 25 go., 16” OC, 35/8" wide 250.064 195 331 5.26 715 
3000 6" wie y | 230/070) ¥ 209 3.59 568) 7.75 
3200 5/8", interior, gypsum booed, standard, tape & finish 2 sides 
3400 Hhstalled on ond including 2” x 4” wood studs, 14” OC 2Cop 300. 402 5.55 
3600 24" 0C ee ea 3.66, 5.05 
3800 Mota studs, NLB, 25 go., 16” OC, 3.5/8” wide fol gO 3604.97 
4000 6" wide 3895.35 
4200 24" OC, 35/8" wide 3374.65 
4400 6" wide 3.60 4.97 
4800 Woter resistant, on 2” x 4” wood studs, 16” OC 4.32 5.90 
5000 24" OC 3.96 5.40 
5200 ‘Metal studs, NLB, 25 ga. 16” OC, 3-5/8” wide 3.90 5.30 
5400 6" wite : A Paeysz0 
5600 24" OC, 35/8" wile ' 2.30. 367498 
5800 6" wide : “y 243 3905.30 
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09 21 Plaster and Gypsum Board Assemblies 


abor- 2019 Bare Costs Total 


Jail 
09 21 16,33 Partition Wall Grew Ov! Hours Unit Material Labor Equipment ‘Total Ind 08? 
6000 Fire resistant, 2 layers, 2 hi., on 2" x 4” wood studs, 16” OC 2p 205 078 SF 2.01 4.03 6.04 8.30 
6200 24" 0C 235.068 1.90 3.52 5.42 7.40 
6400 ‘Metol studs, NLB, 25 go., 16” OC, 3-5/8” wide 245.065 1.94 3.37 5.31 725 
6600 6” wide 225.071 205 3.67 572 7.80 
6800 24” OC, 3-5/8” wide 265.060 1.81 3.12 4.93 6.70 
7000 6" wide MS 065 Ww 3.37 5.28 720 
7200 Fite & woter resistont, 2 layers, 2 hr., 2” x 4” studs, 16” OC 05 078 201 403 6.04 8.30 
7400 24" 0C 235.068 1.90 3.52 5.42 7.40 
7600 ‘Metol studs, NLB, 25 go., 16” OC, 35/8" wide m5 065 191 37 5.28 720 
7800 5" wide 225.071 2.05 3.67 5.72 7.80 
8000 24” OC 3-5/8” wide 265.060 1.81 3.12 4.93 6.70 
8200 6" wide 245.065 191 3.37 5.28 7.20 
8600 1/2" bHueboard, mesh tope both sides 
8620 Installed on and including 2” x 4" wood studs, 16” OC 2Gp 300 .053 SF 1.41 215 416 5.10 
8640 ‘Metal studs, NLB, 25 go., 16” OC, 3-5/8” wide 340 047 1.31 243 374 5.10 
8660 6" wide * 320° 050g 1.45 2.58 4.03 5,50 
8800 Hospital securty partition, 5/8” fiber rein, high abuse gyp. bd. 
8810 Mtl. studs, NLB, 20 ga., 16” OC, 3-5/8” wide, w/sec. mesh, gyp. bd. 2Cop 208 077 SE 428 3.97 8.25 10.70 
9000 Exterior, 1/2” gypsum sheathing, 1/2” gypsum finished, interior, 
9100 induding foil faced insulation, metal studs, 20 go. 
9200 16" OC, 3-5/8” wide 2p 290 .055 SF 179 2.85 4.64 6.25 
9400 6" wide 270.059 es 3.06 5.06 6.85 
9600 Partitions, for work over 8” high, odd 4 (1530 010. 5 54 She 82 


sansa 


09 92 03.20 Drilling Plaster/Drywall 
0010 DRILLING PLASTER /DRYWALL 
Driling & layout for drywall/plaster walls, up to 1” deep, no anchor 


1200 Holes, 1/4" diameter 1Gop 150 053 fo. 01 215 2.76 4.18 
1300 3/8" diameter 140.057 oO 2.95 296 448 
1400 1/2” dometer 130.062 oO 3.18 3.19 4.82 
1500 3/4" ciameter 120.067 02 3.44 3.46 5.20 
1600 1" diameter 0.073 2 3.16 378 5.10 
1700 1-1/4" diameter 100.080 04 4.13 417 6.30 
1800 1-1/2" diameter 0 089 06 459 4.65 7 


1900 For celing installations, dd 
09 22 13.13 Metal Channel Furring 
0010 METAL CHANNEL FURRING 


0030 —_Beoms and columns, 7/8” hat channels, galvanized, 12” OC Vith 155.052 SE B 259 3024.28 
0050 16" 0c 170.087 3% 236 eke TABI 
0070 24" 0C | 185.043 B 27 240 3.45 
0100 Ceilings, on steel, 7/8” hat channels, galvanized, 12” 0C NO 038 39 Ww 2.30 3.24 
0300 16" 0C 790.028 35 1.39 174 242 
0400 24" OC 420.019 23 % 19 1.67 
0600 1-5/8" hat channels, galvanized, 12” 0C 190.042 53 212 2.65 3.69 
0700 16” 0¢ 260.031 cs 155 202-219 
0900 24” 06 : 390.021 2 1.03 1351.86 
0930 7/8” hat channels with sound isolation clips, 12” OC i [2 we 10. a 505 6.80 
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09 22 Supports for Plaster and Gypsum Board 


09 29 13.13 Metal Channel Furring 


0940 Ter 0c 
0950 24" 0C 
0960 1-5/8" hat channels, galvanized, 12” OC 
0970 16” 0C 
0980 24” 0C 
4000 Wal, 7/8" hat camels gone, 12" OC 
VO OC Se 
10 ROC 
1500 5/8" hat channels, ovoized, 12" 0C 
1600 16" 0C 
1800 24" 0C 
1920 7/8” bat channels with sound isolation clips, 12” OC 
1940 16" 0C 
1950 PEGG 
1960 ht cane, ahorined, 12° OC 
1970 16" 0C — 
24" 0C 
LFurring, walls, 1" deep, 25 ga., 24” 0C 
48” 0C 
1-1/2" deep, 24” OC 
48" 0C 
—agroc Coe oe 
1" deep, 20 go., 24” 0C 
48” 0C 
11/2" deep, 24” OC 
48" 0C 
2" deep, 24” 0C 


IC 


09 22 16.13 Non-Structural Metal Stud Framing 
0010 NON-STRUCTURAL METAL STUD FRAMING 


Daily Labor 


Grew Qutpu!_ Hours Unit 


“Lath 100 


165 
10 
100 
155 


080 
048 
073 
080 
052 


235 034 


ie 


023 
038 
033 
026 
064 
080 
053 


010 


084 
057 
023 
Al 
023 
O12 
024 
02 
023 
On 
023 
O12 
024 


SE 


Material 
1.28 


Labor 
4.02 
2.44 
3.65 
4.02 
2.59 
Wn 
152 
11S 
WW 
1.67 
1.32 
3.22 
4.02 


2019 Bare Costs 


Equipment 


2.68 


3.50. 


4.23 
2.87 
115 
57 
V7 
58 
1.18 
5B 
115 
7 
17 
58 
1.18 


Total 
5.30 
3.29 
5.49 


Total 
Ind O8P 
7:30 
4.52 
7.35 
7.40 
4.82 
2.94 
26) 
195 


1600 _Nordood beoring, gal, 8” high, 25 go. 1-5/8” wide, 16” 0C 69 a 61 4 130 
1610 mroc 950 20 4B 63 88 
21/2 wide, 16” OC 6B 35 61 1.02 141 

4" 0C 938 6 M a) % 

35/8" wide, 16” OC 600 40 69 1.09 1.48 

24" 0C 25 30 45 ay 101 

4" wide, 16" OC 594 44 70 114 1.54 

24 0C 925 83 MS B 1.04 

6" wide, 16" OC 588 55 10 1.25 1.66 

24" 0C 906 Al Ab 8 14 

20 go. studs, 1-5/8" wide, 16” 0C 494 3 84 1.18 1.65 

24" 0C 163 2% 54 80 1.10 

21/2" wide, 16” 0C 488 43 85 1.28 175 

24" OC 750 33 55 88 1g 

35/8" wide, 16” 0C 481 49 86 135 1.84 

i moc 738 37 56 8 1.26 
. 4° wide, 16" 0C 475 60 81 147 1.98 
"0c 738 AS 56 1.01 1.34 

6" wide, 16” OC 469 A 88 1.60 212 

24" 0C mE 54 5] 1 145 
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09 22 Supports for Plaster and Gypsum Board 


Daily Lobor- 2019 Bare Costs ol 

09 22 16.13 Non-Structural Metal Stud Framing Crew Oviput Hours Unit Material Labor Equipment Totol-—| Incl O&P 
2000 | Noroad bearing, gov, 10° high, 25 ga. 15/8” wide, 16” OC VC 495.016 SE B 83 108/154 
2100 24” 06 760.011 19 54 3) 1.02 
2200 2-1/2” wide, 16” OC 490.016 i) 84 1.18 1.65 
2250 24" 06 750 011 ze) 55 8010 
2300 35/8" wite, 16" 0C 480.017 3 86 123| oon 
2350. 14° 0C 140° 011 B 56 re 
2400 4" wide, 16" 0C a5 07S MD a7 129 178 
2450 24" 0C 740.011 31 56 871.18 
2500 6” wide, 16” OC 470 017 52 88 1.40 1.90 
2550 24” 0C 25 O11 38 $7 95 1.28 
2600 20 go. studs, 1-5/8” wide, 14” OC 395.020 32 1.05 137,194 
2650 24" 06 10.013 2) 68 218 
2700 2.1/2" wide, 16" OC 390 021 A 1.06 172.05 
2750 24" OC 600.013 0 9 oot) Say 
2800 35/8" wide, 16" OC 385.021 Al 107 15424 
2850 24" 06 590 | .014 35 10 105,144 
2900 4" wide, 16” 0C 380.021 a] 109 166) 207 
2950 24" 06 590.014 m7] 70 142) i52 
3000 6” wide, 16” 0C 375.021 68 1.10 178 242 
3050 24" OC 580.014 cy n 121 1.63 
3060 Norood bearing, go, 12' high, 25 ga. 1-5/8" wid, 16” 0C 3.019 ay 14128 
3070 24" 0C 633013 18 65 83). ane, 
3080 2-1/2" wide, 16" OC 408.020 ae 133) 
3090 24" 0C 625 | 013 B 66 891.26 
3100 35/8” wide, 16” OC 400.020 % 1.08 139) 1.95 
3110 24" 0C 617.013 26 47 93 1.30 
3120 4” wide, 16" OC 396 020 40 1.04 1442.02 
3130 24" 06 617.013 7) a) 9% 1.83 
3140 6" wide, 16" OC 392.020 501.05 155215 
3150 4" OC 004 1B a 68 041.44 
3160 20 ga. suds, 1-5/8" wide, 16” OC 329.024 a 1.06 157. 204 
3170 24" 0 508.016 B 8 1.04) 1.48 
3180 21/2" wide, 16" 0C 325.025 39 1a 1.66) 2:35 
3190 24" 06 500.016 B 83 wil 156 
3200 3-5/8” wide, 16” 0C 321.025 AS 1.29 174 2.44 
3210 24" OC 492 016 33 BA Aaa) 
3220 4” wide, 16" OC 317.025 Sh 184257 
3230 24" OC 492 016 40 4 124170 
3240 6” wide, 16" OC 313.026 65 (132 Ce wa 
3250 24" OC 483.017 47 Bb 133) 1.81 
3260 | Noroad bearing, ga, 16’ high, 25 go. 4” wide, 12” OC 195.041 51 212 263) 307 
3270 16" 0¢ 75.029 40 150 190,271 
3280 24" OC 400.020 9 1.08 132,188 
3290 6" wide, 12" OC “190.042 aL) 2823.99 
3300 16" 0C 280.029 18 198278 
3310 m4" 0C 400.020 a 1 140 1.9% 
3320 20 go. sds, 2-1/2" wide, 12” OC 180.044 SO 230 280 402 
3330 16" OC 254.032 39 1.63 2.02 289 
3340 24" OC 390.021 9 106 135] 191 
3350 35/8" wide, 12" OC 170.047 57 243 3 431 
3360 16” 0C 251.032 45 1.65 2.10 299 
3370 m4" 00 384 021 3 108 Ta ae 
3380 4" wide, 12” 0C ae (OL. 28 312. 444 
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09 22 Supports for Plaster a d Gypsum Board 


a pss Seal cory : su 
Daily Labor 2019 Bare Costs Total 

09 22 16.13 Non-Structural Metal Stud Framing = rew Output Hours Unit Material Labor Equipment Toll Ind O8P 
3390 16" 0C VCop, 247° 032 SE 5S V6 222 313 
3400 24" 00 384021 J 108s 1.48 2.07 
3410 6" wide, 12” OC 175.046 2.36 3.19 4.49 
3420 16” 0C 245.033 1.69 2.35 3.27 
3430 24" 0C 400.020 1.03 151 2.09 
3440 Norrload bearing, galv., 20’ high, 25 go. 6” wide, 12” OC 125.064 63 331 3.94 5.70 
3450, 16" 0C 4. : 1.88 237 3.38 
3460 24" 0C 115 4 1.50 2.13 
3470 20 go. studs, 4” wide, 12” 0C 444 aeehl2 5.95 
3480 16" 0C AG2e 2.46 3.51 
3490 6" wide, 12” 0C 4.59 4.4) 6.35 

192 256 3.61 

1.25 Wi 2.40 


09 22 26.13 Ceiling Suspension systems 
0010 CEILING SUSPENSION SYSTEMS for gypsum board ot plaster 
8000 Suspended ceilings, including carters 


8200 11/2" carriers, 24” OC with: 

8300 7/8" chonnels, 16” OC < vais : 1.46 2.02 216 
8320 24" 0C 310.026 A4 1.30 V4 2.39 
8400 1-5/8" channels, 16” OC 205.039 68 1.96 2.64 3.63 
8420 24" 0C y 250 032) y 52 1.61 213 2.94 
8600 2" contiers, 24” OC with: 

8700 7/8" channels, 16" 0C 032. SE 66 1.61. : 2.27 3.09 
8720 24" 0C A ‘ 195 267 


1-5/8" channels, 16” OC 


09 29 36. 13 Gypsum Lath 


0010 GYPSUM LATH RO9200050 
0020 Plain or perforated, nailed, 3/8” thick Voth 85.004 SY, 316428 788 10.40 
0100 1/2 thick Pe 10 270, 5.05) 135 10.35 
0300 ipped to stel studs, 3/8" thick fo 15 107 31S 885 850 11.30 
0400 1/2" thick 70 114 270575 845) 11.40 
1500 For ceiling installations, add 216.037 1.86 1.86 273 
1600 Forcolumns and beams, add e007 y 1.36 236) 3.47 
09 22 36.23 Metal Lath ae 
0010 METAL LATH R09200050 
0020 Diamond, expanded, 2.5 b./S.Y, painted e 41 452 
100 Galvorized 3834.21 
0300 3.41b,/5Y,, painted 432,475 
0400 Galvanized 439) 4.83 
0600 For #15 asphalt sheathing paper, add 49 53 
0900 Flot rb, 1/8” high, 2.75 lb., painted 3.61 3.97 
1000 Fail backed 381 419 
1200 3.41b./SY, poited 449494 
1300 Galvonized 4575.05 
1500 For #15 asphalt sheathing paper, odd 49 53 
1800 High ib, 3/8" high, 3.4 b./S.Y, painted 4B 
1900 Galvanized 393) 4.37 
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Doily Labor- 2019 Bare Costs Total 


09 26 13.80 Thin Coat Plaster Gew Output Hours Unit Material Labor Equipment Total Ind O8P 
0010 THIN COAT PLASTER 

0012 1 coat veneer, not ind. lath Ho 3600 011 SE AT 50 04 65 92 
1000 In 50. bags Bog 15.35 15.35 16.90 


‘0998 13 — Cementitious Backing Boards oe 


09 28 13.10 Cementitious Backerboard 
0010 CEMENTITIOUS BACKERBOARD 


0070 Cementitious backerboard, on floo,, 3° x 4” x 1/2" sheets 2Cop 525 030 SF 3 167 2.50 3.41 
0080 3x5" x 1/2" sheets 525 030 80 157 2.37 3.26 
0090 3 x6" x 1/2" sheets 525.030 19 157 2.36 325 
0100 3' x4’ 5/8" sheets 525.030 8 157 2.55 3.46 
0110 3" x5 x 5/8" sheets 525.030 ] 157 2.57 3.48 
0120 3! x6" x 5/8" sheets 525.030 98 157 2.55 3.46 
0150 On wall, 3° x 4’ x 1/2” sheets 350.046 93 2.36 3.29 4.60 
0160 3x5" x 1/2" sheets 350.046 80 236 3.16 4.45 
0170 3° x6" x 1/2" sheets 350.046 19 236 3.15 44g 
0180 3 x4” x 5/8" sheets 350.046 98 236 3.34 4.65 
0190 3° x5’ x 5/8" sheets 350.046 ] 236 3.36 4.67 
0200 3° x6" x 5/8" sheets 350.046 58 236 3.34 4.65 
0250 On counter, 3° x 4’ x 1/2” sheets 180.089 93 4.59 5.52 8 

0260 3° x5" x 1/2" sheets 180.089 80 459 5.39 7.85 
0270 3’ x6" x 1/2" sheets 180.089 19 459 5.38 7.80 
0300 3 x4" x 5/8" sheets 180.089 38 459 5.57 8.05 
0310 3° x5" x 5/8" sheets: 180.089 1 459 5.59 8.05 
0320 3° x6’ x 5/8" sheets 180.089 8 459 5.57 8.05 


09 29 10.30 Gypsum Board 


0010 GYPSUM BOARD on walls & ceilings RO92910-10 

0100 Noiled or screwed to studs unless otherwise noted 

O10 1/4” thick, on walls or ceilings, standard, no finish included 2(op 1330 012 SF 40 62 1.02 1.38 
0115 1/4” thick, on walls or ceilings, flexible, no finish included 1050 015 54 WY 1.33 178 
ony 1/4” thick, on columns or soffts, flexible, no finish included 1050 .015 54 19 1.33 1.78 
0130 1/4" thick, standard, no finish included, less than 800 S.F. 510.031 40 1.62 2.02 2.89 
0150 3/8” thick, on walls, standard, no finish included 2000 .008 36 4) 7 1.03 
0200 On ceilings, standard, no finish included 1800 .009 36 46 82 1.09 
0250 On beams, columns, or soffits, no finish included 675.024 36 1.22 1.58 225 
0300 1/2" thick, on walls, standard, no finish included 2000 .008 Ad Al I 1 
0350 Taped ond finished (level 4 finish) 965 O17 39 86 1.5 13 
0390 With compound skim coat (level 5 finish) 75 021 Ah 107 15) 2.09 
0400 Fire resistont, no finish included 2000 .008 37 4] 78 1.04 
0450 Toped ond finished (level 4 finish) 965 017 42 86 1.28 176 
0490 With compound skim coat (level 5 finish) 75.021 47 1.07 1.54 2.13 
0500 Woter resistant, no finish included 2000 .008 42 4] 83 1.09 
0550 Toped ond finished (level 4 finish) 965 Ol7 47 86 1.33 1.81 
0590 With compound skim coat (level 5 finish) 75 021 52 1.07 1.59 2.18 
0600 Prefinished, viny, clipped to studs 900 018 I mn 1.43 1.95 
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09 29 Gypsum Board 


Se 


Maly lab 


2019 Bare Casts Tot 
09 29 10.30 Gypsum Board Crew Output Hours Unit Noteriol___Lnbor Equipment __‘Totol_|_InclO8P 
0700 ‘Mold resistont, no finish induded 008 SE M3 Al all 1.10 
O70 Toped and finished (level 4 finish) O17 48 86 1.82 
0720 With compound skim coat (level 5 finish) 021 53 1.07 2.19 
1000 On ceilings, standard, no finish included 009 34 M6 1.06 
1050 Taped and finished (level 4 finish) 021 2.06 
1090 With compound skim coot (level 5 finish) 253 
1100 Fire resist, no finish induded = ‘ 110 
1150 Toped and fished (evel 4 fish) 209 
1195 With compound skim coat (evel 5 finish) 257 
1200 Woter resistant, no finish included 115 
1250 Toped ond finished (level 4 finish) 214 
1290 With compound skim coot (level 5 finish) 2.62 
1310 Mold resistant, no finish included 1.16 
1320 Taped and finished (level 4 finish) 2s 
1330 With compound skim coat (level 5 finish) 2.63 
1350 Sog resistant, no finish included 119 
1360 Taped ond finished (level 4 finish) 2.09 
1370 With compound skim coat (level 5 finish) 257 
1500 On beams, columns, or soffit, standard, no finish included 
1550 Toped and finished (level 4 finish) 
1590 With compound skim coat (level 5 finish) 
1600 Fite resistant, no finish included 
1650 Taped and fnished (level 4 finish) 
1690 With compound skim coat (level 5 finish) 
170 ‘Wate resistant, no finish included 
1750 Toped and finished (level 4 finish) 
1790 With compound skim coat (level 5 finish) 
1800 ‘Mold resistant, no finish included 
1810 Toped ond finished (level 4 finish) 
1820 With compound skim coat (level 5 finish) 
1850 Sag resistont, no finish incuded 
1860 ~ Taped nd finished (level 4 finish) 
1810 With compound skim cot (level 5 finish) 
2000 5/8” thick, on walls, stondard, no finish included 
2050 Taped and finished (level 4 finish) 
2090 With compound skim coot (level 5 finish) 
2100 Fire resistant, no finish included 
7150 Taped and finished (level 4 finish) 
295 ‘With compound skim coat (level 5 finish) 
2200 Water resistant, no finish included 
2250 Taped ond finished (level 4 finish) 
2290 With compound skim coat (level 5 finish) 
2300 Prefinished, vinyl, clipped to studs 
2510 ‘Mold resistont, no finish included 
2520 Toped and finished (level 4 finish) 
2530 ‘With compound skim coat (level 5 finish) 
3000 On ceilings, standard, no finish included 
3050 Toped ond finished (level 4 finish) 
3090 With compound skim coat (level 5 finish) 
3100 Fire resstont, no finish included 
3150 oped and finished (level 4 finish) 
3190 With compound skim coat (level 5 finish) 
3200 Water resistant, no finish induded at 
330 
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09 29 Gypsum Board 


yy Labor 2019 Bore Costs Total 

09 29 10.30 Gypsum Board Crew Output Hours Unit Material Labor Equipment ——_Total Ind O8P 
3250 Toped and finished (level 4 finish) '2Cop 765 021 Sk 55 1.08 1.63 223 
3290 With compound skim coat (level 5 finish) 615.026 60 1.34 1.94 169 
3300 ‘Mold resistant, no finish included Bo. “ Br) 1.23 
3310 Taped ond fished (lve 4 finish) oS PEO Man 
3320 With compound skim coat (level 5 finish) 1.93 2.68 
3500 On beams, columns, or soffits, no finish included 1.62 129 
3550 Taped and finished (level 4 finish) 2.20 3.13 
3590 With compound skim coat (level 5 finish) 2.10 3.86 
3600 Fire resistont, no finish included 1.63 231 
3650 Taped and finished (level 4 finish) 221 3.15 
3690 With compound skim coat (level 5 finish) 2.64 3.80 
3700 Woter resistant, no finish included 1.80 2.48 
3750 Toped and finished (level 4 finish) 2.34 3.29 
3790 With compound skim coat (level 5 finish) 281 3.98 
3800 ‘Mold resistant, no finish included 178 247 
3810 Toped and finished (level 4 finish) 2.33 3.28 
3820 With compound skim coat (level 5 finish) 2.80 391 
4000 Fireproofing, beams or columns, 2 layers, 1/2" thick, ind finish 3.33 47 
4010 ‘Mold resistant | 3.45 484 
4050 5/8 thick 3.56 5.05 
4060 Mold resistant 3.82 5.35 
4100 Slayers, 1/2" thick 4.92 6.95 
ANNO Mold resistant 5.10 7.10 
4150 5/8” thick 5.16 7.30 
4160 Mold resistant 555 7.10 
5050 For 1 thick coreboad on columns cay. 252 48 
5100 For fitbacked board, add See . 18 zi) 
5200 For work over 8” igh, add : 2a 3060. a 4\ 
5270 For textured spray, add Zloth 1600. 54 7 
5300 For cistibution cost 3 stories and above, add per story 2Cop 6100 14 20 
5350 For finishing inner corners, add 950 F 97 1.43 
5355 For finishing outer corners, add y (1250 89 1.26 
5500 For ocoustical sealant, add per bead : 1 Cop 500 87 1.30 
5550, Seolant, 1 quart tube : t x 7.10 7.80 
6000 Gypsum sound dampening panels : x 
6010 1/2" thick on walls, multilayer, lightweight, no finish included 4 “2 Cop 1500 . : 217 3.27 
6015 Taped and finished (level 4 finish) 725 3.4] 4.21 
6020 With compound skim coat (level 5 finish) 580 375 47) 
6025 5/8" thick on walls, for wood studs, no finish included 1500 279 3.29 
6030 Toped and finished (level 4 finish) 725 3.43 4.24 
6035, With compound skim coat (level 5 finish) 580 377 473 
6040 For metal stud, no finish included 1500. 2.86 3.37 
6045 Taped ond finished (level 4 finish) 5 3.50 431 
6050 With compound skim coat (level 5 finish) 3.84 4.8) 
6055 Abuse resist, no finish included 4.61 5.30 
6060 Taped and finished (level 4 finish) 5.25 6.25 
6065 With compound skim coat (level 5 finish) 5.59 675 
6070 Shear rated, no finish included 5.90 6.75 
6075 Toped and finished (level 4 finish) 654 7.65 
6080 With compound skim coat (ove 5 finish) 6.88 8.15 
6085 For SCIF applications, no finish included . 5.70 6.50 
6090 ‘Taped and finished (evel 4 finish) 022 6.34 7.40 
6095 With compound skim coat (level 5 finish) 028 6.68 7.90 
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09 yh) Gypsum Board 


2019 Bare Costs 


Total 


Daily Lobor- 

09 29 10.30 Gypsum Board Gow out Hours Unit | Material Labor Equipment Toto. «== Incl OP. 
6100 1-3/8" thick on walls, THX certified, no finish included 2 Cop 1500.01] SF. 9.30 55 9.85 1.10 
6105 Taped and finished (level 4 finish) 725 022 9.35 14 10.49 2 
6110 With compound skim coat (level 5 finish) 580.028 9.40 1.43 10.83) 12.50 
6115 5/8” thick on walls, score & snap installation, no finish included 008 196 Al 237 279 
6120 Taped and finished (level 4 finish) O 20 86 287, 351 
6125 With compound skim coat (evel 5 finish) 021 2.06 1.07 313 3.88 
7020 5/8” thick on ceilings, for wood joists, no finish included O13 224 69 293 3.50 
7025 Taped and finished (level 4 finish) 031 2.29 1.62 39 4.97 
7030 With compound skim coat (level 5 finish) 039 2.34 2.02 4.36 5.60 
7035 For metal joists, no finish included 013 23) 69 3 3.58 
7040 Toped ond finished (level 4 finish) 031 2.36 1.62 3.98 5.05 
7045 With compound skim coat (level 5 finish) 039 2A 2.02 4.43 5.70 
7050 Abuse resis, no finish included 013 ’ 4.06 «69 475, 5.50 
7055 Toped and finished (level 4 finish) oe 4) 1.62 5.78 695 
7060 With compound skim coat (evel 5 finish) 0 | 416 2.02 618 7.65 
7065 ‘Sheor rated, no finish included 013 5.35 69 6.04 6.95 
7070 Toped and finished (level 4 finish) 031 5.40 1.62 7.02 8.40 
7075 With compound skim coat (level 5 finish) 039 5.45 202 747 9.05 
7080 For SCIF applications, no finish included 013 5.15 69 5.84 6.70 
7085 Taped and finished (level 4 finish) han 4 5.20 1.62 6.82 8.15 
7090 With compound skim coat (evel 5 finish) 0 037 | SB 20 727 8.80 
8010 5/8” thick on citings, score & snop installofion, no finish included 1600 010 1.9% 52 2.48 194 
8015 Taped and finished (level 4 finish) © 680.024 2.01 1.22 3.23 4.05 
8020 With compound skim coat (level 5 finish) y 345 027 + 2.06 1.52 3.58 4.56 
09 29 10.50 High Abuse Gypsum Board —- 

0010 HIGH ABUSE GYPSUM BOARD, fier reinforced, noiled or 

0100 screwed to studs unless otherwise noted 

0110 1/2" thick, on walls, no finish included Ab 1.27 158 
0120 Taped ond finished (level 4 finish) M9 1.81 2.38 
0130 With compound skim coat (level 5 finish) 118 2.09 279 
0150 On ceilings, no finish included 51 1.32 1.66 
0160 Taped ond finished (level 4 finish) 1.20 2.06 275 
0170 With compound skim coat (level 5 finish) 1.50 2.41 3.27 
0210 5/8" thick, on walls, no finish included 46 1.28 1.59 
0220 Taped ond finished (level 4 finish) 5 1.82 239 
0230 With compound skim coat (level 5 finish) - 118 2.10 2.80 
0250 On cailngs, no finish included a 1,38 1.67 
0260 Taped and finished (level 4 finish) 1.20 2.07 276 
0270 With compound skim coat (level 5 finish) 1.50 242 3.28 
0272 5/8” thick, on roof sheathing for 1-hour rating 51 1.33 1.67 
0310 5/8” thick, on walls, very high impact, no finish included 46 1.37 1.69 
0320 Taped ond finished (level 4 finish) 5 191 2.49 
0330 With compound skim coat (level 5 finish) 118 2.19 2.90 
0350 On clings, no finish included ae PAU AH. 
0360 Toped and finshed (level 4 finish) 120 216 2.86 
0370 With compound skim coat (level 5 finish) 1.50 2.51 3.38 
0400 High abuse, gypsum core, paper face 

0410 1/2" thick, on walls, no finish included 2Cap 1800 .009 SF 65 Nb wW 141 
0420 Toped and finished (lovel 4 finish) 870.018 70 35 1.65 221 
0430 With compound skim coat (level 5 finish) S700: (2098, | cs Ws 1.18 1.98 2.6) 
0450 On ceilings, no finish included 1620 010 a 05 2) 1.16 149 
0460 Taped ond finshed (level 4 finish) PHO Pe A 190) 258 
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09 29 Gypsum Board 


Daily Lobor- 2019 Bore Costs Tol 


09 29 10.50 High Abuse Gypsum Board Crew Output Hours Unit Material Labor Equipment ——_Total Ind O8P 
0470 With compound skim coat (level 5 finish) 2Cop 550 029 Sk 15 1.50 225 3.09 
0510 5/8" thick, on walls, no finish included 1800 .009 69 46 1.15 1.45 
0520 Taped and finished (level 4 finish) 870.018 74 95 1.69 225 
0530 With compound skim coat (level 5 finish) 700 023 79 118 1.97 2.66 
0550 On ceilings, no finish induded 1620 .010 69 5] 1.20 1.53 
0560 Taped ond finished (level 4 finish) 690028 a 1.20 1.94 262 
0570 ‘With compound skim coat (level 5 finish) fp Sad) 028: : I 150 219 314 
1000 For high ceilings, over 8° high, add 2750. 006 30 30 AS 
1010 


For distribution cost 3 stories and above, add per story ¥ 5 15 1S B 


G 


0929 15.10 Accessories, Gypsum Board 
0010 ACCESSORIES, GYPSUM BOARD ; 
0020 Casing bead, galvanized steel VCop 2.90 2757 CLE 24 142 166 43 


0100 Vinyl 3 i 2b6T St Bo 138 161 233 
0300 Comer bead, galvanized steel, 1” x 1” org 15.65 103 118.65 (178 
0400 11/4" 1-1/4" 3.50 2.286 16.95 118 134.95 198 
0600 Vinyl 4 2 20 103 123 178 
0900 Furring channel, gaW. steel, 7/8” deep, standard 2.60 3.077 35 159 194 79 
1000 Resilient 2.55 3.137 26.50 162 188.50 275 
1100 J trim, galvanized steel, 1/2” wide 3 2.667 2250 138 160.50 238 
120 5/8" wide 295 202 3150140 wi50 247 
1140 L trim, galvanized 3 2.667 19.15) 138 B15). 229 
1150 U trim, galvanized y PSI y 2450 140 164.50 239 
1160 Screws #6 x1” A M a] NV 12.10 
1170 #6x15/8"A z 14.60 14.60 16.05 
1200 For stud partitions, see Sections 05 41 13.30 and 09 22 16.13 

1500 T stud, galvanized steel, 1-1/2” wide 1Cop 2.60 3.077 CLE 42.50 159 201.50 287 
1600 2" wide PS RES BAST) OSE A OTSD SOL 229.50. 320 


09 30 Tiling 


09 30 13.20 Ceramic Tile Repairs 
0010 CERAMIC TILE REPAIRS 


1000 Grout removal, carbide tipped, rotary grinder “1Gob 240.083. LE 1.37 1.37 2.07 
1100 Regicut tle 4-1/2" x 4-1/2" or larger, wall iTif 100 080 SE AS 3.83 3.98 5.80 
1150 Floor ; 125.064 16 3.06 3.22 4.20 
1200 Seal fle ond grout y 360 022 y 1.06 1.06 1.57 


09 30 13.45 Ceramic Tile Accessories 
0010 CERAMIC TILE ACCESSORIES 

0100 Spocers, 1/8” 

1310 Sealer for natural stone tile, installed 


09 30 29.10 Metal Tile 


0010 METAL TILE 4’ x 4° sheet, 24 ga,, tile pattern, noiled 
0200 Stainless steel 2Cop 512 031 SE 8 1.61 29.61 33 
0400 ‘Auminized steel era is 2050 1.61 2.11 vk) 
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09 30 Tiling 


Daily Labor- 2019 Bare Costs Total 
09 30 95.10 Moisture Resistant, Anti-Fracture Membrane Crew Output Hours Unit Material Labor Equipment ——_Total Incl O8P 


0010 MOISTURE RESISTANT, ANTI-FRACTURE MEMBRANE 
0200 Elastomeric membrane, 1/16" thick D7 275 «058 SE 1.13 249 3.62 4.91 


09 31 13.10 ThinSet Ceramic Tle 
0010 THIN-SET CERAMIC TILE 


0020 Backsplash, average grade tes Tif, 50.160 SR 2H 7.05 10.42 14.35 
0022 Custom grade tiles 50 160 5.55 7.65 13.20 17.40 
0024 Luxury grade files 50.160 110 7.65, 18.75 23.50 
0026 Economy grade tiles 50.160 2.54 7.5 10.19 14.10 
0100 Base, using 1' x 4” high piece with 1” x 1” tiles D7 | 128 | 125 | LF 5 5.35 10.35 13.40 
0300 For 6” high base, 1” x 1” tile fore, add 1.28 1.23 1.36 
0400 For 2” x 2” tile face, add to above 22 72 19 
0700 Cove bose, 4-1/4" x 4-1/4" D7 128 125 42) 5.35 9.56 12.55 
1000 6" x 41/4” high 1377 4.26 . 9.26 12.05 
1300 Sanitary cove bose, 6” x 4-1/4” high 124 129 4.68 5.50 10.18 13.30 
1600 6" x 6" high NZ Aa og 5.35 5.85 11.20 14.55 
1800 Bathroom accessories, average (soap dish, toothbrush holder) 82 195 Eo. 9.70 8.35 18.05 B 
1900 Bathtub, 5’, rec. 4-1/4” x 4-1//4" tile wainscot, adhesive set 6” high 2.90 5.517 173 236 409 540 
2100 7 high wainscot 2.50 6.400 202 2714 476 625 
2200 8" high woinscot 2.20 7.273 21 310 54] 5 
2500 Bullnose trim, 4-1/4" x 4-1/4" 128.125 LE 4.24 5.35 9.59 12.55 
2800 2x6" . qT 4.25 5.50 VIS 12.85 
3300 Ceramic tile, porcelain type, 1 color, color group 2, 1” x 1" 183 087 SE 6.50 3.74 10.24 12.65 
3310 Ux2 ax" ~ 190.084 6.35 3.60 9.95 12.30 
3350 For rondom blend, 2 colors, add 1.01 1.01 1 
3360 4 colors, add 151 1.5) 1.66 
3370 For color group 3, odd 65 65 22 
3380 For abrasive nonrslip tile, add 45 45 50 
4300 Specialty tle, 4-1/4” x 4-1/4" x 1/2", decorator finish D7 © 183.087 12.80 3.74 16.54 19.60 
4500 Add for epoxy grout, 1/16” joint, 1”"x 1" tle 800 020 89 86 1.55 2.02 
4600 2x2" tile 820.020 63 84 147 192 
4610 Add for epoxy grout, 1/8” joint, 8” x 8” x 3/8” tie, odd + 200 018 y 142 16 218 2.68 
4800 Pregrouted sheets, walls, 4-1/4" x 4-1/4", 6" x 4-1/4" 
4810 and 8-1/2" x 4-1/4", 4 S.F. sheets, silicone grout O7 240 067 SF. 5.70 2.85 8.55 10.45 
5100 Floors, unglazed, 2 S.F. sheets, 
5110 urethane adhesive D7 180.089 SF 22 3.80 6.02 8.05 
5400 Wolls, interior, 4-1/4" x 4-1/4" tile 190.084 2.59 3.60 * 6.19 8.15 
5500 6"x4-1/4" tile 190.084 3.17 3.60 617 8.80 
5700 81/2" x 41/4" tile 190.084 5.70 3.40 9.30 11.60 
5800 file 75.091 3.63 391 154 975 
5810 8" x8" tile 170.094 5.20 4.03 9.23 11.65 
5820 12" 12" file 160.100 4.69 4.28 8.97 1.45 
5830 16” x 16” file 150.107 5.15 457 972 12.40 
6000 Decorated wall tile, 4-1/4” x 4-1/4”, color group 1 270.059 3.63 2.54 6.17 715 
6100 Color group 4 180.089 53.50 3.80 57.30 64.50 
9300 Ceramic tiles, recycled glass, standard colors, 2” x 2” thru 6” x6" iG 190.084 22.50 3.60 26.10 30 
9310 o"x 6" iG W509 22.50 3.91 26.41 30.50 
9320 "x8" iG WO 0 23.50 4.03 27.53 a2 
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09 51 Acoustical Ceilings 


2019 Bore (ss Total 
Labor 


0 Ceiling, Acoustical Panel ia ¢ | t pment — Total = Incl 08P 
0010 CEILING, ACOUSTICAL PANEL see 1 
0100, Fiberglss boards, film faced, 2° x2’ or 2" x 4", 5/8" thick { ; : : 2.44 
0120 3/4 tk 445 


0130 


5.65 


09 51 14.10 Cei ing, rAccuitiea Fabric-Faced Panel 
0010 CEILING, ACOUSTICAL FABRIC-FACED PANEL 


0100 
0120 


0130 


- Bless a faced fiberglass, 3/4” thick 
535 


09 51 23.10 Suspended Acoustic Ceiling Tiles 
0010 SUSPENDED ACOUSTIC CEILING TILES, not including 


0100 
m0 


ms. 


1125 
1130 
1135 
1150 
155 


W165 


Wd 
Ws 


1185 
1190 
3720 
3740 
5020 


5040 


6000 


Suspension system . 
Mineral fiber tle, layin, 2° x 2° or 2’ x4’, Bieler bait 
Rough textured 
3/4" thick, fine textured 
Rough textured 
Fissured 
Tegulr, 5/8” thick, fine textued 
Rough textured 
3/4" thick, fine textured 
Rough textured 
fissured 
For plastic film face, add 
For fire rating, add 
Mineral fiber, 24” x 24" or 48”, reveal edge, pointed, 5/8” thick 
3/4" thick 
‘66-78% recycled content, 3/4” thick 
Mylo, $2% recycled content, 3/4” thick : 
Remove & install new ceiling tiles, min fiber, 2" x 2° or2’ x 4’, 5/8"thk. 


09 51 23.30 Suspended Ceilings, Complete 
0010 SUSPENDED CEILINGS, COMPLETE, ind. stondad 


0100 suspension system but not ind. 1-1/2" corer channels 

0600 Fiberglass ceiling boord, 2’ x 4” x 5/8”, plain foced 

0700 Offices, 2° x 47x 3/4" 

0800 Mineral fiber, on 15/16” Thar susp. 2’ x 2’ x 3/4” loy.in board 

0810 VU x4 x 5/8" tile 

0820 Tegular, 2’ x 2’ x 5/8” tile on 9/16” grid 

0830 2x4 x3/4" fe 

0900 laminas aes, ima, cic 

1200 Metal pan with acoustic pad, steel 

1300 Pointed oiuminum 

1500 ‘Auninum, degreased finish 

1600 Stainless steel 

1800 Tile, Z bar suspension, 5/8" mineral fiber tile 

1900 3/4” mineral fiber tle 

2400 | For strip lighting, see Section 26 51 13.50 

2500 For rooms under 500S.F, odd SE 25%, 
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09 51 Acoustical Ceilings 


Sal : 
Daily Labor. 2019 Bore Costs Total 

09 51 33.10 Ceiling, Acoustical Metal Pan Gew Output Hours Unt —Matericl ——Lobor_—Equipment ——_Total Incl O8P 
0010 CEILING, ACOUSTICAL METAL PAN 

0100 ‘Metal panel, lay-n, 2’ x 2’, sq. edge 1 Cop 500 016 SE 11.05 83 11.88 13.40 
0110 Tegular edge 500.016 W415 83 14.98 16.80 
0120 2x4", sq, edge 500.016 13.90 83 14.73 16.55 
0130 Tegular edge 500.016 14 83 14.83 16.65 
0140 Perforated alum. clipin, 2’ x 2” 500.016 14.15 83 14.98 16.80 
0150 a x4’ 500.016 11.55 83 


12.38 13.95 


(095153 


09 51 53.10 Ceiling Til Tile 


0010 CEILING TILE, stole or cemented 


100 12" x 12" oF 12” x 24”, not including furing 

0000 ‘Mineral fiber, vinyl conted, 5/8” thick VCop 300 027 SE 2.26 1.38 3.64 457 
0700 3/4" thick 300. 027 3.09 138 447 5.50 
0900 Fie rated, 3/4” thick, plain faced 300.027 1.43 1,38 2.81 3.65 
1000 Plastic coated face 300.027 215 1.38 3.53 4.45 
1200 Auminum faced, 5/8" thick, plain 300.027 1.88 1.38 3.26 4.15 
3700 Wall opplication of cbove, add ~ 1000 .008 Ay 4) 63 
3900 For ceiling primer, add { d2 2 13 
4000 For ceiling coment, add. : ie Al Ay AS 


09 53 23.30 Ceiling Suspension Systems 
Q010 CEILING SUSPENSION SYSTEMS for boords ond file 


0050 Class A suspension system, 15/16” T bor, 2’ x 4" grid Cop 800 010 SE 80 52 1.32 1.66 
0300 2° x2" giid Po 0 Ol 1.04 4 1.68 2.10 
0310 25% recycled steel, 2’ x 4" grid 800 84 52 1.36 iW 
0320 2'x2' gid G| + 650 012 1.05 64 1.69 212 
0350 For 9/16” grid, add 16 16 18 
0360 For fie rated grid, odd 09 09 10 
0370 For colored grid, add 2 22 24 
0400 Concealed Z bar suspension system, 12” module TCop 520.015 BE) d9 174 225 
0600. 1-1/2" camer channels, 4° OC, odd Bo ATO Oy i 88 ” 1.46 
0700 Corrie channels for celings with i 
0900 secessed lighting fixtures, add VCop 460 017 SE a 0 Ml 1.59 
1040 Hanging wire, 12 ga., 4’ long 65 123 CSE 43 635 678 10.10 
1080 8” long y | 65 |.123) ” 87 6.35 722 10.55 
3000 Seismic ceiling bracing, IBC Site Class D, Occupancy Category Il 
3050 For ceilings less than 2500 S.F. 
3060 Seismic cas at attached walls 1Cop 180 044 fo 115 230 3.45 473 
3100 For ceilings greater thon 2500 S.F., add 
3120 Seismic clips, joints at cross tees 1Cop 120 067 fo 1.88 344 5.32 7.25 
3140 ‘At cross tees ond mains, mains field cut ed a 1.88 6.90 878 12.45 
3200 Compression posts, telescopic, attached to structure above 
3210 To 30” high Cop 26 308 Eo. 39.50 15.90 55.40 67.50 
3220 30” to 48” high 25.50 314 42 16.20 58.20 n 
3230 48” to 84” high 25.320 5] 16.55 67.55 81 
3240 84" to 102" high} 24.50 .327 57.50 16.85 74.35 89 
3250 102"to 120" high 4 333 83 11.20 100.20 «117 
3260 120" to 144” high 4 « UW Boy 8 17.20 10.20 128 
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09 53 Acoustical Ceiling Suspension Assemblies 


Labor- 2019 Bare Costs Total 


Dail 
09 53 23.30 Ceiling Suspension Systems Grew out Hours Unit Material Labor Equipment ——_Total Indl O8P 
3300 Stabilizer bors 
3310 12" long 1 Cop 240 033 En, Ibi 12 2.83 3.82 
3320 24" long 735.034 1.04 1.16 2.80 3.80 
3330 36” long 730.035 1.01 1.80 281 3.84 
3340 48” long 220.036 8) 1.88 2.69 374 
3400 Wire support for light fixtures, per LF, height fo structure above 
3410 Less than 10 Ib. TCop 400 020 LF 30 1.03 1.33 1.89 
3420 10 Ib, to 56 Ib. PS FAD i098.” 61 12 2.33 3.27 


09 54 Specialty neuings 


09 54 16.10 cima Luminous 
0010 CEILING, LUMINOUS 


0020 Tronslucent lay-in panels, 2° x 2° Gp 500 016 SE 23 83 23.83 a 
0030 2x6! : : RO) Oe 17.95 83 18.78 2 
09 54 23 - Linear Metal Ceilings a ee 


09 54 23.10 Metal Ceilings 
0010 METAL CEILINGS 


0015 Solid alum. planks, 31/4” x 12°, open reveal 1G 500 016 SF 237 83 3.20 3.86 
0020 Closed reveal 500.016 3.03 83 3.86 458 
0030 TA/4" x12", open revea! 500.016 4.04 83 4.87 5.10 
0040, Closed revea! 500 016 5.15 83 5.98 6.95 
0050 Metal, open cell, 2’ x 2’, 6” cell 500.016 8.65 83 9.48 10.80 
0060 8" cell 500.016 9.60 83 10.43 11.80 
0070 2'x 4", 6" cell 500.016 575 83 6.58 7.60 


0080 8" call $00. 016 575 83 6.58 7.60 


09 54 26.10 Wood Ceilings 
0010 WOOD CEILINGS 
1000 46" wood slats on loa Lui 15/1 ud Eis id 2Cop 250 064 SE 26 331 2.31 33.50 


09 54 33. 20 Metal Panel Ceilings 
0010 METAL PANEL CEILINGS 
0020 Lavin or screwed to furtng, not including grid 


0100 Tin ceilings, 2’ x 2° or 2° x4", bare sted finish 2p 300 053 SE 27 215 4.92 6.55 
0120 Painted white finish 300-053” 3.54 25 6.29 8.05 
0140 Copper, chrome or brass finish 300.053 LE 6.30 215 9.05 11.10 
0200 Cornice molding, 2-1/2" to 3-1/2” wide, 4’ long, bare steel finish 200.080 SF. 2.13 4.13 6.26 8.60 
0220 Painted white finish 200.080 2.82 4.13, 6.95 9.35 
0240 Copper, chrome or brass finish 200 = .080 3.94 4.13 8.07 10.60 
0320 5" to 6-1/2" wide, 4” long, bore steel finish 150.107 3.39 5.50 8.89 12.05 
0340 Pointed white finish 150.107 3.90 5.50 9.40 12.65 
0360 Copper, chrome or brass finish 150.107 5.85, 5.50. 11.35 14.60 
0420 Flot molding, 3-1/2" to 5" wide, 4" long, bare steel finish 250.064 3.81 3.31 712 9.20 
0440 Painted white finish 250.064 3.98 3.31 729 9.40 
0460 Copper, chrome or brass finish 250 064 715 3.31 10.46 12.90 
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09 64 Wood Flooring 


Daily Lobor- 2019 Bare Costs Total 


09 6429.10 Wood __ Grew Output Hours Unit Material Labor Equipment Toiol =| Indl OP. 
6200 31/4" wide 1 Cop 185 043. SE 5.70 2.23 7.93 9.70 
6400 Ranch plank 145.055 670 2.85 9.55 


6500 Hardwood blocks, 9” x 9”, 25/32” thick 160.050 7.65 2.58 
7400 Yellow pine, 3/4” x 3-1/8”, T&6, C & better, not inc, finish 200.040 173 2.07 
7500, Refinish wood flor, sand, 2 coats poly, wax, sft 

7000 Hood Ch 
7800 Sonn ond finishing, 2 coats polethone. 
7900. Subfloor and underlayment, see Section 06 16 
Tronsifon molding, 2-1 /4” wide, 5” long 


Gymnasium Flooring 
O010 GYMNASIUM FLOORING = 
0600 = Gym flor, in mastic, over 2 ply fet, #2 & better 


0700 25/32" thick maple 10.85 
0900 33/32" thick maple 14.10 
1000 For 1/2” corkboord underlayment, add 2.23 
1300 For #1 grade maple, add 68 
1600 Maple flooring, over sleepers, #2 & better 

1700 25/32" thick 13.95 
1900 33/32" thick 15.25 
2000 For #1 grade, odd PG 
2200 For 3/4” subfloor, odd 3.48 
2300 With two 1/2” subfloors, 25/32" thick 17.30 
2500 Mople, ind. finish, #2 8 bir, 25/32” thick, on rubber 

2600 Sleepers, with two 1/2" subfloors 7.10 
2800 With stee! spline, double connection to chonnels 18 
2900 For 33/32” maple, odd 1 
3100 For #1 grade maple, add nN 
3500 For termite proofing al of the bove, add 42 
3700 Poole hardwood, rfrished pels . 19.35 
3720 Insulated with polystyrene, 1” thick, odd : “49 
3750 Running tracks, Sitka spruce surface, 25/32" x 2-1/4” 31.50 
3770 3/4" plywood surface, finished 11.40 


09 65 13.13 Resilient Base 
0010 RESILIENT BASE 


0690 1/8" vin base, 2-1/2" H, aight or cove, standard colors VT 315025 An NE92L RSE 
0700 4” high Lia 1.22 240 3.09 
ono 6" high a) 120. 216 348 
0720 Commer, 2-1/2" high 315 025. a 1.22 345/424 
0730 4" high 315.025 1.22 4.25 5.10 
0740 6 high 315 | 025) 1.22 408/ 494 
0800 1/8" rubber base, 2-1/2” H, straight or cove, standard colors 4 | 315 | 025 | Le 1.22 233) 301 
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09 65 Resilient Flooring 


09 65 16.10 Rubber and Vinyl Sheet Flooring 
0010 RUBBER AND VINYL SHEET FLOORING 


5500 


5900 
5950 
6000 
8000 
8050 


Linoleum, sheet goods 
Rubber, sheet goods, 36” wide, 1/8” thick 
3/16" thick 
1/4" thick 
Vinyl sheet goods, backed, .065” thick, plain pattern /colors 
Intricate pottern /colors 
080” thick, plain pattern /colos 
Intricate pattern /colors 
125" thick, plain pattern /cclors 
Intricate pottern /colors 
For welding seams, add 
For integral cove base, add 
Adhesive cement, 1 gollon per 200 to 300 S.F 
Aspholt primer, 1 gallon per 300 S.F 
Emulsion, 1 galon per 140 S.F 


0010 VINYL COMPOSITION TILE FLOORING 


Tile Flooring _ 


Daily Labor: 
Gew Output Hours _ 


022 
067 


Unit 


SE 


2019 Bare Costs 


Material Labor Equipment 
3.60 1106 
9.05 319° 
10.15 383 
1195 425 
4.47 1.53 
387 191 
420 1.66 
6.60 19 
393 1.66 
730 191 
a7) 3.83 
8] 219 
31.50 
1485 


Total 


4.66 
12.24 
13.98 
16.20 

6 

5.18 

5.86 


Tool 
Incl O8P 


5.55 
14.65 
16.80 
19.40 

7.20 

7.10 

7.05 
10.10 

675 
10.85 

5.90 

41) 
34.50 
16.35 
a} 


7000 Vinyl composition tie, 12” x 12", 1/16" thick 500.016 SE 122 dT 19 247 
7050 Embossed 500.016 2.67 dT 3.44 4.07 
700 Moarbleized 500.016 267 Bi 3.44 4.07 
750 Solid 500 016 3.45 17 422 4.93 
7200 3/32" thick, embossed 500.016 154 71 2.3) 282 
7250 Marleized 500.016 3.07 JT 3.84 4.51 
7300 Solid 500 016 2.86 77 3.63 4.28 
7350 1/8" thick, marbleized Mb} 245 i 3.22 3.83 
7400 Sold POM le yd n 251 3,04 
7450 Conductive e500 0b ey _590 i 6.67 7.65 
09 65 19.23 Vinyl Tile Flooring 
0010 VINYL TILE FLOORING 
7500 ——_‘Vinylile, 12” x 12”, 3/32” thick, stondard colors /patterns Vii 500 016 SE 372 Phe 4.49 5.20 
7550 1/8” thick, stondard colors /potterns. 500.016 5.20 ds 5.97 6.85 
7600 1/8" thick, premium colors /patterns 500.016 7 AI 1 8.85 
7650 Solid colors 500.016 322 II 3.99 4.67 
7700 Morbleized or Travertine pattern 500.016 6.20 7 6.97 8 
7750 Florentine pattern 500.016 6.65 JT 742 8.50 
7800 Premium colors /patterns ~ | 500 0 y 655 uid 7.32 8.35 
09 65 19.33 Rubber Tile Flooring 
0010 RUBBER TILE FLOORING 
6050 Rubber tile, morbleized colors, 12" x 12", 1/8” thick VTi 400 020 SE 5.90 9 6.86 7.90 
6100 3/16" thick 400.020 830 % 9.26 10.50 
6300 Special tile, plain colors, 1/8" thick 400.020 835 Sb 9.31 10.60 
6350 3/16" thick 400 .020 10.30 % 11.26 12.70 
6410 Roised, radial or square, .5 mm black 400.020 7.80 % 876 9.95 
6430 5 mm colored 400 .020 785 % 8.81 10 
6450 For golf course, skating rink, etc., 1/4” thick 275.029 1075 1.39 12.14 13.85 
346 


For customer support on your Building Construction Costs with RSMeans data, call 800.448.8182. 


09 67 Fluid-Applied Flooring 
ne oreo amas 


Labor: 


2019 Bare Costs 


Total 


Dai 
09 67 26.26 Quartz Flooring Crew bes! Hours Unit Material Labor Equipment Total Ind 08? 
0010 QUARTZ FLOORING 
0600 Epoxy, with colored quartz chips, bioadcast, 3/8" thick C6 675 (O71 SE 3.22 3.04 08 6.34 8.20 
0700 1/2" thick 490.098 459 4)8 1 8,88 W145 
0900 Troweled, minimum 560.086 3.65 3.66 10 74) 9.60 
1000 Maximum 480.100 6.20 4.27 an} 10.58 13.35 
3600 Polyester, with colored quartz chips, 1/16” thick, minimum 1065 .045 3.50 1.92 05 5.47 6.80 
3700 Maximum 560.086 4.9 3.66 10 875 11.10 
3900 1/8" thick, minimum 810.059 4.06 2.53 07 6.66 8.35 
4000 Maximum 675 071 $55 3.04 08 8.67 10.75 
4200 Polyester, heavy duty, compared to epoxy, add 2590 019 1.66 I9 02 247 3.04 
"09.67.66 - Fluid-Applied Athletic Flooring _ : fl 
09 67 66.10 Polyurethane 
0010 POLYURETHANE 
4400 Thermoset, prefabricated in place, indoor 
4500 3/8” thick for basketball, gyms, etc. Tiif 100 080 SF 5.10 3.83 9.53 1.95 
4600 1/2" thick for professional sports, 95 084 7.65 4.03 11.68 14.40 
4700 Outdoor, 1/4” thick, smooth, for tennis 100.080 5.95 3.83 9.78 12.20 
5000 Poured in place, indoor, with finish, 1/4” thick 80.100 4.23 419 9.02 11.70 
5050 3/8" thick 65.123 5.15 5.90 11.05 14.35 
5100 1/2" thick 50.160 6.50 7.65 W415 18.45 


09 68 05.11 Flooring Transition Strip 


0010 FLOORING TRANSITION STRIP 

0107 Clamp down brass divider, 12’ stip vinyl to corpot Vif 31.25 256 Eo. 1465 12.25 290 34 

on7 Vinyl to hard surface £1 Sap coe 14.65 12.05 26.90 34 
09 68 10 - Carpet Pad : : : 

09 68 10.10 Commercial Grade Carpet Pad 

0010 COMMERCIAL GRADE CARPET PAD 

9000 Sponge rubber pad, 20 oz./sq. yd. Vii 150.053 S¥. 475 255 7.30 9 

9100 40 to 62 o7./sq. yd. 150.053 8.80 2.55 35 13.40 

9200 Fat pod, 20 07,/sq, yd. 150.053 6.20 2.55 875 10.55 

9300 32 t0 56 07,/s9, yd 150.053 11.60 255 4.15 16.50 

9400 Bonded urethane pod, 2.7 density 150.053 5.95 2.55 8.50) 10.30 

9500 13.0 density 150.053 8.05 255 10.60, 12.65 

9600 Prime urethane pod, 2.7 density 150.053 3.59 255 6.14 7.70 

9700 13.0 density 150.053 6.70 255 9.25 WS 

09 68 13 - Tile Carpeting : 

09 68 13.10 Carpet Tile 

0010 CARPET TILE 

0100 Tufted nylon, 18” x 18”, hord bock, 20 oz. iif 80 100 SY. 28 419 32.79 37.50 

0110 2607. 80.100 25.50 479 30.29 35 

0200 Cushion bock, 20 02. 80.100 25 419 M19 4.50 

0210 26.02 80.100 30.50 479 35.29) 40.50 

1100 Tufted, 24” x 24”, hard back, 24 02. nylon 80.100 31 479 35.79) 41.50 

1180 35 oz 80.100 36.50 419 4.29) a7 

5060 420 80 100 47.50 479 5229, 59 

6000 Electrostatic dissapative carpet tile, 24” x 24”, 24.07. 80.100 38 479 42.19 48.50 
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09 68 Carpeting 


09 68 13.10 Carpet 


crpet tile for access floors, 24” x 24", 24 


09 68 16.10 Sheet Carpet 
0010 SHEET CARPET 


0700 
0720 
0900 
1100 
2920 
3000 
3100 
3200 
3300 
3340 
3665 
3670 
3680 
3700 
3730 
4110 
4500 
4700 
4900 
5000 
5100 
5200 
5600 
5610 
5620 
8950 


Nylon, level loop, 26 oz., light to medium traffic 
28 o2,, light to medium troffic 
32 02., medium traffic 
40 07,, medium to heavy traffic 
Nylon plush, 30 o2., medium trafic 
36 02, medium traffic 
42 o2., medium to heavy traffic 
46 0z., medium to heavy traffic 
54 oz., heavy traffic 
60 oz, heavy trafic 
Olefin, 24 oz, light to medium traffic 
26 0z., medium traffic 
28 oz., medium to heavy traffic 
32.02., medium to heavy traffic 
42 0z., heavy traffic 
Woo), level loop, 40 o2., medium traffic 
50 o7., medium to heavy traffic 
Patterned, 32 oz., medium fo heavy traffic 
48 0z., heavy traffic 
For loss than full roll (approx. 1500 S.F.), add 
For small rooms, less than 12’ wide, add 
For large open areas (no cuts), deduct 
For bound carpet baseboard, add 
For stirs, not incl. price of carpet, add 
For borders and patterns, add to labor 
For fackless, stretched installation, add padding from 09 68 10.10 to above 
For brond-nomed specific fiber, add 


Crew Output Hours Unit 


Tif 


Daily Labor- 
80 


Hcy AOE SY: 


7S 107 
TS AOE 
75 107 
5 07 
75 107 
70 114 
1 114 
7 1M 
7 1M 


1 0F 


75.107 
75 107 
75 107 
70 14 
7 14 
mM 14 
7 M4 
7 14 


300.027 
30 267 


Material 


1.83 


25% 


2019 Bare Costs 


Labor 
479 


5.10 


5.10 


5.45 
5.45 
5.45 
5.45 


5.45 
5.45 
5.45 
5.45 
5.45 


25% 
25% 
1.28 
W275 
18% 


Equipment 


Total 


Total 
Inc O&P 


(09 68 20.10 Indoor Athletic Carpet 


0010 INDOOR ATHLETIC CARPET 


3700 Polyethylene, in rols, no base in, landscape surfaces 139 558 6.65 
3800 Nylon action surface, 1/8” thick = 139 5.39. 6.45 
3900 1/4" thick ae 74 840 
4000 3/8" thick 1.39 8.64! 10 
4100 Goff tee surface wit foom back 235.034 715 1.63 878! 10.30 
4200 Practice putting, knitted nylon surface 235.034 6.05 1.63 7.68 9.05 
4300 | Synthetic tur, 1/2" ht. 90.089 4.63 4.25 888) 11.35 
4350 3/4" ht. 210.038 4.65 1.82 647 7.80 
4400 Wht. 190.042 510-202 712 8.55 
5500 _Palytiny! corde, sheet goods for gyms, 1/4” thick 80 100 740479 12.19 15.20 
5600 3/8" thick + Ry 10.10 6.40 1650 20.50 
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09 84 Acoustic Room bce eels 


Daily Lobor- 2019 Bare Costs Total 
09 84 13.10 Fixed Panels Crew Output Hours Unit Material Labor Equipment Total Indl 08? 
1000 3/4" thick, concealed spline, wall mounted Gp 150.053 SE 6.50 215 9.25 11.30 
09 84 36 - Sound-Absorbing Ceiling Units a : i 
09 84 36.10 Barriers 
0010 BARRIERS Plenum 
0600 ‘Numinum foil, fiberglass rein, parallel with joists VGp 275 029 SE 115 1.50 265 3.54 
0700 Perpendicular to joists 180.044 115 2.30 345 474 
0900 ‘Auminum mesh, kraft paperbacked m5 029 8 1.50 231 316 
0970 Fibergloss bats, kraft faced, 3-1 /2” thick 1400 .006 38 29 67 87 
0980 6" thick 1300 .006 67 32 9 1.22 
1000 Sheet lead, 1 Ib. 1/64” thick, perpendicular to joists 150.053 6.90 215 9.65 WS 
1100 Vinyl foom reinforced, 1/8” thick, 1.0 Ib,/S.F. 150 053.» 5.50 215 8.25 10.20 


09 1 03.20 Sanding 


0010 SANDING ond putying interior tim, compared to R099100-10 

0100 Pointing 1 coat, on quality work LE 100% 

0300 ‘Medium work 50% 

0400 Industrial grade 25% 

0500 Surface protection, placement and removal 

0510 Surface protection, placement and removal, basic drop cloths 1 Pod 6400 .00) SE 05 05 08 

0520 ‘Masking with paper 800.010 or 43 50 73 

0530 Volume caver up (using plastic sheathing or building paper) 16000. .001 02 02 03 

09 91 03.30 Exterior Surface Preparation 

0010 EXTERIOR SURFACE PREPARATION RO99100-10 

0015 Doors, per side, not inc. frames or tim 

0020 Scrope & sand 

0030 Wood, flush TPod 616 013 SE 56 56 84 

0040 Wood, detail 496 016 10 70 1.04 

0050 Wood, louvered 280.029 1.24 1.24 1.85 

0060 Wood, overheod 616.013 56 56 84 

0070 Wire brush 

0080 ‘Metal, fush Pod 640 013 SE 54 54 8) 

0090 Metal, detail 520 015 7 67 1 

0100 ‘Metal, louvered 360 022 56 9 1.44 

ono ‘etal or fibr., overhead 640.013 Sd 54 zl) 

0120 Metal, roll up 560.014 62 62 93 

0130 Metal, bulkhead 640 | 013 54 54 81 

0140 Power wash, based on 2500 Ib. operating pressure 

0150 netal, flush AIH 2240 004 SF. 15 03 18 6 

0160 Metal, detail 2120 004 AS 04 9 ei 

0170 etal, louvered 2000 .004 16 04 20 Ma 

0180 ‘Metal ot fibr., overheod 2400 003 4 03 AT a) 

0190 etal, roll up 2400 003 4 03 AT 24 

0200 Metal, bulkhead » 2200 004 4 15 03 18 27 

0400 Windows, per side, not incl. trim 

0410 Scrape & sand 

0420 Wood, 1-2 lite 1Pord 320 025 S.F. 1.08 1.08 1.62 

0430 Wood, 3:6 lite 280.029 1.24 1,24 1.85 

0440 ‘Wood, 7-10 lite 0. 033 1.44 144 2.16 
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1 Painting 


Daily Lobor- 2019 Bare Costs Total 
09 91 03.30 Exterior Surface Preparation Crew Output Hours Unit Material Labor Equipment ——_Total Incl O&8P 
0450 Wood, 12 lite 1 Pod 200 040 SF 1B 123 159 
0400 Wood, Bay/Bow 320.025 1.08 1.08 1.62 
0470 Wire bush 
0480 Metal, 1-2 lite 1Pord 480 017 SF 2 nN 1.08 
0490 Metal, 3:6 lite 400.020 87 87 1.30 
0500 Metol, Bay/Bow 480.017 M2 nN 1.08 
0510 Power wash, based on 2500 Ib. operating pressure 
0520 12 lite ATH 4400 .002 SE 07 02 09 13 
0530 Hite 4320 002 08 02 10 13 
0540 70 lite 4240 002 08 02 10 4 
0550 12 ite 4160 002 08 02 10 14 
05¢0 Boy/Bow 4400 .002 07 02 09 13 
0600 Siding, scrope and sand, light=10-30%, med.=30-70% 
0610 Heavy=70-100% of surface to sand 
0650 Texture 1-11, light Pod 480 017 SF ae nN 1.08 
0660 Med. 440.018 WN wn 1.18 
0670 Heavy 360.022 % % 144 
0680 ‘Wood shingles, shakes, light 440.018 19 nN 1.18 
0690 Med. 360.022 96 9 1.44 
0700 Heavy 280.029 1.24 1.24 1.85 
0710 Clapboard, light 520.015 67 bl ] 
0720 Med. 480.017 72 2 1.08 
0730 Heavy + 400 0200 | 87 8] 1.30 
0740 Wire brush 
0750 ‘Auminum, light Pod 600 013 SE 58 58 fb 
0760 Med. $20 015 7 or 1 
0770 Heovy 440.018 79 yy 1.18 
0780 Pressure wash, based on 2500 Ib. operating pressure 
0790 Stucco ATH 3080 .003 SF eu 02 13 19 
0800 Aluminum or vinyl 3200 .003 10 02 12 9 
0810 Siding, masonry, brick & biock ~ 2400 003 4 03 W 4 
1300 ‘Miscellaneous, wite brush 
1310 ‘Metal, pedestrian gate TPord 100 080 SF 3.46 3.46 5.10 
1320 ‘Aluminum chain link, both sides 250.082 1.38 1.38 2.07 
1400 Existing galvanized surface, clean and prime, prep for painting 380.021 13 oa} 1.04 1.50 
8000 For chemical washing, see Section 04 01 30 
8010 For steam cleaning, see Section 04 01 30.20 
8020 For sand blasting, see Sections 03 35 29.60 and 05 01 10.51 
09 91 03.40 Interior Surface Preparation 
0010 INTERIOR SURFACE PREPARATION 7099100-10 
0020 Doors, per side, not incl. frames or trim 
0030 Scrape & sand 
0040 Wood, flush TPord 616 013 SE 56 56 84 
0050 Wood, detail 496 016 10 10 1.04 
0060 Wood, louvered 280.029 1.24 1.24 1.85 
0070 Wire brush 
0080 Metal, flush Pod 640 013 SE 54 54 8] 
0090 ‘Metal, detail 520.015 ay) 7 ] 
0100 ‘Metal, lowered 9 360 022° 4 % 6 144 
ono Hand wash 
0120 Wood, flush TPord 2160 004 SE 16 j6 24 
0130 Wood, detail 2000 .004 7 7 26 
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09 91 Painting 


e 


Daly Labor. 2019 Bore Costs Totcl 


09 91 03.40 Interior Surface Preparation Crew Output Hours Unit Material Labor Equipment ——_Total Incl O8P 
0140 Wood, louvered 1Pord 1360 .006 SF 5 25 38 
0150 Metal, fush 2160 .004 16 16 24 
0160 Metol, detail 2000.04 V7 7 oi 
0170 Metal, louvered sy 1360 006 5 B&B py 38 
0400 Windows, per sde, not inc tim : 
0410 Scrape & sand 
0420 ‘Wood, 1-2 lite : : 1 Pod 360 022 SE : 96 96 Nad 
0430 Wood, 3-6 lite 320 025 1.08 1.08 1.62 
0440 Wood, 7-10 lite 280 029 1.24 1.24 1.85 
0450 Wood, 12 lite 140 033 1.44 1.44 216 
0460 Wood, Bay /Bow 360 022 % BI 1.44 
0470 Wire brush ~ 
0480 ‘Metal, 1-2 lite Pod 520 015 SE 67 67 i 
0490 Metal, 3-6 lite 440 018 Ae 19 1.18 
0500 ‘Metal, Bay/Bow ‘ Poe 0 OI ye | : or 67 ut 
0600 Walls, sanding, light=10-30%, medum=30-70%, 
0610 heavy=70-100% of surface to sand 
0650 Walls, sand 
0660 Gypsum board or plaster, light 1 Pod 3077 003 SF i 1 7 
0670 Gypsum board or plaster, medium 2160 004 16 16 24 
0680 ‘Gypsum board or plaster, heavy i 78 000 38 38 56 
0690 Wood, T&G, light t 2400 003 4 at 4 2 
0700 Wood, 186, medium ~ 1000-005 Dn ee) 
0710 Wood, T&G, heavy » 80 00 43 43 65 
0720 Walls, wash 
Gypsum board or plaster 1 Pord 3200 003 SF a} a 16 
Wood, T&6 3200 003 iH al 16 
‘Masonry, brick & block, smooth 2800 003 2 j2 19 


‘Masonry, brick & block, coarse ~ 2000 004 7 A 26 

for chemical washing, see Section 04 01 30 : 

For steam clearing, see Section 04 01 30.20 
blast ions 03 


sad 


09 91 13.30 Fences : 

0010 FENCES R099100-20 

0100 Chain link or wire metal, one side, water base 

010 Roll & brush, first coat Pod 960 008 SE. OF 36 : 43 62 

0120 Second coat 1280-0065 FP OF a 34 AI 

0130 Spray, first coat 2275 .004 OT 5 22 31 

0140 Second coat ~ 2600 003 07 13 20 28 

0150 Picket, water base 

0160 Rol & brush, frst coat 1 Pord 865 009 SF 08 40 AB 68 

0170 Second coat 1050 008 08 33 Al 7 

0180 Spray, first coat 275 004 08 WS B 31 

0190 Second coat ~ 2600 008 ~ 08 BE ea 8 

0200, Stockade, water base ‘ 

0210 Roll & brush, frst coat 1 Pod 1040 008 SF 08 33 4] 58 

0220 Second coat 1200 .007 08 9 37 Jl 

0230 ‘Spray, first cont 2275 .004 08 15 23 i) 

0240 Second coat » 2000 003 y 08 13 21 28 
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Daly Labor 2019 Bare Costs 
09 91 13.42 Miscellaneous, Exterior Crew Output Hours Unit Materiol_ Labor “Equipment ——_‘Total Ind O8P 
010 MISCELLANEOUS, EXTERIOR 09910020 
0015 For painting metals, see Section 09 97 13.23 
0100 Railing, ext., decorative wood, ind. cap & baluster 
O10 Hewels & spindles @ 12" 0C 
0120 Brushwotk, stain, sand, seal & varnish 
0130 First coat VPord 90 089 LE 90 3.84 474 615 
0140 Second cont "120 067" 90 1.88 3.78 5.30 
Rough sawn wood, 42” high, 2” x 2" verticals, 6” OC 
Brushwork, stain, each coat Pod 90 .089 LF 31 3.84 415 6.10 
Wrought ton, 1” si, 1/2" sq, veicals 
Brushwork, zine chromate, 60” high, bars 6” OC 
Primer “VPord 130.062 LE 86 2.66 3.52 492 
Finish coat 130.062 114 1.66 3.80 5.25 
Additional coat 190.042 1.33 1.82 3.15 49 
0220 | Shuters or bind, single pare, 2’ x 4’, point al sides 
0230 Brushwork, primer VPord 20 400 Ea. 2 1130 1802-27 
0240 Finish coat, exterior latex 2 400 58 17.30 17.88 26.50 
0250 Primer & 1 coat, exterior latex 13 615 113 26.50 27.63 41.50 
0260 Spray, primer: 35 229 1.04 9.90 10.94 15.95 
0270 Finish coot, exterior latex fe ae 1.23 9.90 1316.15 
0280 Primer & 1 coat, exterior latex 20.400 12-1730 1842, 27 
0290 For louvered shutters, add SE 10 
0300 Stoir stringers, exterior, metal 
0310 Ral & brush, zinc chromate, to 14”, each coat VPord 320 025 LE 38 1.08 146 2.04 
030 Rough sav wood, 4” x 12” 
0330 ~ Roll 8 brush, exterior latex, eoch coat Pod 215 037 LE 0 1.61 170 2.50 
Trelis /atiice, 2” x 2” @ 3” OC with 2” x 8" supports : 
Spray, latex, per side, each coat VPord 475 017 SE OY BB 82 1.18 
Decking, ext., sealer, alkyd, brushwork, sealer coat 1140 .007 10 30 40 56 
1st coat 1140. .007 12 30 4 58 
2nd coat 1300 .008 a] 1] 36 50 
Paint, olkyd, brushwork, primer coat 1140 .007 qu 30 4] 57 
1s coat 1140 .007 M4 30 As 6 
2nd coat 1300. .006 10 pi) 37 5) 
0600 . Sand point, alkyd, brushwork, 1 coat y 0) 08 4 231 2.45 3.60 
09 91 13.60 Siding Exterior = 
0010 SIDING EXTERIOR, Alkyd (oil base) 09910010 
0450 Steel siding, oll base, point 1 coat, brushwork. Pond 2015 008 SE ai) 34 AS 63 
0500 Spray R099100-20 4550 004 Wr 1S 32 A? 
0800 Point 2 coats, brushwork 1300. .012 B 53 I 1.05 
1000 Sproy 2750. .006 15 5 40 55 
1200 Stucco, rough, oil base, paint 2 coats, brushwork 1300 .012 2B 53 wi) 1.05 
1400 Roller 1625 .010 24 8 67 0 
1600 Sproy 2925 005 25 24 49 83 
1800 Texture 1-11 ot clapboard, oil bese, primer coat, brushwork 7300 012 4 53 67 6 
2000 ‘Spey 4550 004 4 5 1) 39 
2400 Paint 2 coots, brushwork 810.020 3 85 118 1.64 
2600 2600 006 37 2 bt 80 
3400 Stoin 2 coats, brushwork 950.017 21 23 4 1.32 
4000 Sproy 3050 .005 B 23 4b 9 
4200 | Woed shingles, oil bose primer coat, brushwork 1300, 012 13 53 66 %5 
4400 Spray 3900 .004 12 18 30 4 
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09 91 13.60 Siding Exterior Gew Output Hours Unit Material Labor Equipment’ ——_Totol Ind 08? 
5000 Point 2 coats, brushwork 2Pord 810.020. SF 8 85 113 1.58 
5200 Spray 2275 007 Bi 30 56 IS 
6500 Stain 2 coats, brushwork. 950.017 ei) I 4 1.32 
7000 Spray ~ 2660 .006 os) eI) 55 n 
8000 For latex paint, deduct 104 
8100 | For work over 12” H, from pipe scaffolding, odd 15% 
8200 For work over 12” H, from extension ladder, add 25% 
8300 For work over 12” H, from swing staging, add £ 35) 
09 91 13.62 Siding, Misc. 
0010 SIDING, MISC., latex paint R099100-10 
0100 Aluminum siding 
ono Brushwork, primer R099100-20 2Pord 2275 007 SE or 30 37 53 
0120 Finish coat, exterior latex 215 007 06 30 36 52 
0130 Primer & 1 coat exterior latex 1300 .012 13 53 66 By 
0140 Primer & 2 coats exterior latex 975 016 19 n 90 1.27 
0150 Mineral fiber shingles 
0160 Brushwork, primer 2Pord 1495 01] SF 4 46 60 85 
0170 Finish coat, industial enamel 1495011 W Ao 65 0 
0180 Primer & 1 coat enamel $10 020 33 85 1.18 1.65 
0190 Primer & 2 coats enamel $40 030 52 1.28 1.80 2.50 
0200 Roll, primer 1625 .010 16 43 59 82 
0210 Finish coat, industrial enamel 1625 010 a 43 64 87 
0220 Primer & 1 coat enamel 75 016 37 n 1.08 1.46 
0230 Primer & 2 coats enamel 650.025 57 1.06 1.63 2.22 
0240 Spray, primer 3900 004 12 18 30 4) 
0250 Finish coat, industrial enamel 3900. 004 AW AB 35 46 
0260 Primer & 1 coat enamel 2S O07 30 30 60 18 
0270 Primer & 2 coats enamel 1625 010 ‘ Al 43 0 115 
0280 Waterproof sealer, frst coat 4485 004 AB aby, 8 37 
0290 Second coat 5235 003 12 13 25 33 
0300 Rough wood in. shingles, shakes or rough sawn siding 
0310 Brushwork, primer 2Pord 1280 013 SE 4 54 68 ay 
0320 Finish coat, exterior latex 1280 .013 10 4 64 92 
0330 Primes & 1 coot exterior latex 960.017 3 J ue 1.35 
0340 Primer & 2 coats exterior latex 700.023 3 9 1.34 1.86 
0350 Roll, primer 225 005 9 Yh 43 56 
0360 Finish coat, exterior latex 225.005 12 wr) 36 Ag 
0370 Primet & 1 coat exterior latex 1790 .009 32 39 Pal 93 
0380 Primer & 2 coats exterior latex 1300 .012 44 53 97 1.28 
0390 Spray, primer 3900 .004 16 18 34 45 
0400 Finish coat, exterior latex 3900 .004 10 18 28 37 
0410 Primer & 1 coat exterior latex 2600. .006 26 eae 53 68 
0420 Primer & 2 coats exterior latex 2080 008 35 33 68 89 
0430 Waterproof seoler, first coat 4485 004 B 15 38 AB 
0440 Second coat » 4485 004s 1B 15 28 37 
0450 Smooth wood incl. butt, T&G, beveled, drop or BRB siding 
0460 Brushwork, primer 2Pord 2325 007 SF 10 30 40 56 
0470 Finish coat, exterior latex 1280 013 10 54 64 92 
0480 Primer & 1 coat exterior latex 800.020 21 87 1.08 1.53 
0490 Primer & 2 coats exterior latex 630.025 3 1.10 1A) 1.98 
0500 Roll, primer 2275 .007 ay 30 Ad HL 
0510 Finish coat, exterior latex 275 007 | jd 30 Al 58 
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Daily Labor. 2019 Bore Costs Total 
09 91 13.62 Siding, Misc. Crew Output Hours Unit Materiel Labor Equipment ——_‘Total Ind O8P 
0520 Primer & | coat exterior latex 2Pord 1300 012 SF 23 53 Ib 1.05 
0530 Primer & 2 coats exterior latex 975 016 34 1 1.05 1.43 
0540 Spray, primer 4550 004 09 15 24 33 
0550 Finish coat, exteior latex 4550 .004 10 15 25 33 
0560 Primer & | coat exterior latex 2600 .006 18 21 45 60 
0570 Primer & 2 coats exteriat latex 1950 .008 2B 36 64 B4 
0580 Woterproot seca, fist coat 5230 003 3 By) wb 3 
0590 Second cot yo 25 3 
0600 for ol base point, od! eit 
_09 91 13.70 Doors and Windows, Exterior 
0010 DOORS AND WINDOWS, EXTERIOR 09910010 
0100 Door frames & trim, only ; : 
O10 ‘Brushwork, primer R099100-20 IPod 512 016 Lk OF 68 WS 1.08 
0120 Finish coat, exterior latex 512.016 07 68 I 1.09 
0130 Primer & | coat, exterior latex 300.027 14 115 1.29 1.86 
0140 Primer & 2 coats, exterior latex 265 030 2 1.3) 352) 2.18 
0150 | Doors, flush, both des, inc. frame & tim 
0160 Roll & brush, primer TPord 10 800 Fe. 494 34.50 39.44 57.50 
0170 Finish coat, exterior latex 10 800 5.50 34,50 40, 58 
0180 © Primer & 1 coat, exterior latex FM | 10.45 49.50 59.95 85.50 
0190 Primet & 2 coats, exterior latex : 5 {1600 15.90 69 84.90 122 
0200 Brushwork, stoin, sealer & 2 coats polyurethane Se 31 86.50 W750 165 
0210 Doors, French, both sides, 10-15 lite, ind. frame & trim 
0220 Brushwork, primer IPod 6 1.333 Eo. 247 51.50 5997, 89 
0230 Finish coat, exterior latex 6 1.333 274 57.50 60.24 89.50 
0240 Primer & 1 coat, exterior latex 3 2.667 5.20 Ws 120.20 79 
“0250. Primer & 2 coats, exterior latex 2 4 7.80 3 180.80 268 
0260 Brushwork, stoi, sealer & 2 coats polyurethane + 250 320) y W140 138 149.40 220 
0270 Doors, louvered, both sides, inc, frame & trim ‘ 
0280 Srushwork, primer VPod 7 1.143 fo, 494 49.50 5444 79.50 
0290 Finish coat, exterior latex 7 1.148 5.50 49.50 55 80 
0300 Primer & 1 coat, exterior latex 4 2 10.45 86.50 96.95 141 
0310 Primer & 2 coats, exterior latex 3 2.667 15.60 5 30.60 190 
0320 Brushwork, stoin, seoler & 2 coats polyurethane + 4.501.778 + 31 i 108 150 
0330 Doors, ponel, both sides, inc. frame & tim 
0340 Roll & brush, primer TPord 6 1.333 fo. 494 51.50 62.44 2 
0350 Fiish coo, exter latex 188) || S80. 5750 8 92.50 
0360 Primer & 1 coat, exterior latex 3 2.667 W045 11S 12545 (184 
0370 Primer & 2 coats, exterior latex 2.50 3.200 15.60 138 153.60) 224 
0380 Brushwork, stain, sedlar & 2 coats polyurethane 3 2.667 31 15 146 208 
0400 Windows, per ext. side, based on 15 S.F 
0410 To 6 lite 
0420 Brushwork, primer TPod 13. 615 Ea 8 26.50. 27.48 4) 
0430 Finish coat, extetor latex ‘ 13 615 : 1.08 26.50 758 4 
0440 Primer & 1 coat, exterior latex So. 2.06 43.50 45.56 67.50 
0450 Primer & 2 coats, exterior latex 6 1.333 308 57.50 60.58 90. 
0460 Stoin, seoler & 1 coat vamish ~ 7 118 4.49 49.50 53.99 79 
0470 7 to 10 lite 
0480 Brushwor, primer VPod W727 98 31.50 32.48, 48 
0490 Finish coat, exterior latex W | 7a 1.08 31.50 32.58 48 
0500 Primer & 1 coat, exterior latex 7 1.143 2.06 49.50 51.56 76.50 
0510 Primer & 2 coats, exterior latex + eG 3.08 6) 72.08 107 
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09 91 13.70 Doors and Windows, Exterior Crew Output Hours Unit Material Labor Equipment ‘Total Ind 08? 
0520 Stain, sealer & 1 coat varnish VPod 6 1.333. Eo. 449 57.50 61.99 91.50 
0530 Tite 
0540 Brushwork, primer Pod 10 800 fa. 8 34.50 35.48 53 
0550 Finish coat, exterior latex 10.800 1.08 34.50 35.58 53 
0560 Primer & 1 coat, exterior latex 6 1.333 2.06 57.50 59.56 89 
0570 Primer & 2 coats, exterior lotex 5 1.600 3.08 69 72.08 107 
0580 Stain, sealer & 1 coat varnish * 6 1.333 4.38 57.50 61.68 91.50 
0590 For oil base point, add * 10% 
09 91 13.80 Trim, Exterior 
0010 TRIM, EXTERIOR RO99100-10 
0100 Door frames & trim (see Doors, interior or exterior) 
ono Fascia, atex paint, one coat coverage R099100-20 
0120 1x 4°, brushwork TPord 640.013 LE 02 4 56 83 
0130 Roll 1280 .006 02 2D 29 43 
0140 Spray 2080 .004 02 7 19 27 
0150 1"x 6" to 1" x 10”, brushwork 640.013 08 54 62 89 
0160 Roll 1230 .007 08 28 36 J 
0170 Spray 2100 004 06 16 2 32 
0180 "x 12", brushwork 640.013 08 54 62 89 
0190 Roll 1050 008 08 33 Al 58 
0200 Spray » 200 004 06 16 wi? 31 
0210 Gutters & downspouts, metal, zinc chromate paint 
0220 Brushwork, gutters, 5”, first coat 1Pord 640 013 LF 40 54 94 1.25 
0230 Second coat 960.008 38 36 74 6 
0240 Third coat 1280 006 3 7 58 J4 
0250 Downspouts, 4”, fist coat 640.013 40 54 4 1.25 
0260 Second coat 960 .008 3B 36 Bh % 
0270 Third coat y 1280 006 3 a 58 14 
0280 Gutters & downspouts, wood 
0290 Brushwork, gutters, 5”, primer Pod 640 013° LE 7 54 6] 88 
0300 Finish coat, exterior latex 640.013 06 54 60 88 
0310 Primer & 1 coat exterior latex 400.020 4 87 1.01 1.45 
0320 Primer & 2 coats exterior latex 325.025 2 1.06 1.27 1.82 
0330 Downspouts, 4”, primer 640.013 7 54 61 88 
0340 Finish coat, exterior latex 640.013 06 54 0 88 
0350 Primer & 1 coat exterior latex 400.020 4 &} 1.01 1.45 
0360 Primer & 2 coats exterior latex y 8 05 y 10 1.06 1.16 VW 
0370 Molding, exterior, up to 14” wide 
0380 Brushwork, primer VPord 640 013 LE 08 54 62 90 
0390 Finish coat, exterior latex 640.013 08 54 62 90 
0400 Primer & 1 coat exterior latex 400.020 16 87 1.03 1.48 
0410 Primer & 2 coats exterior latex 315.025 16 110 1.26 1.82 
0420 Stain & fil 1050 .008 3 33 46 63 
0430 Shellac 1850 .004 WS es 34 AS 
0440 Vornish y 15.006, au ae 38 53 
09 91 13.90 Walls, Masonry (CMU), Exterior 
0010 WALLS, MASONRY (CMU), EXTERIOR R099100-10 
0360 Concrete masonry units (CMU), smooth surface 
0370 Brushwork, later, first coot Pod 640 013 SE 06 54 60 88 
0380 Second coat 960.008 05 36 Al 59 
0390 Waterproof sealer, first coat 736.017 8 AT 75 1.01 
0400 Second coat , "04 007, | 28 31 59 78 
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09.91 13.90 Walls, Masonry (CMU), Exterior Crew Output Hours Unit Material Labor Equipment ‘Total Ind O8P 
0410 Roll, latex, paint, first coat 1Pord 1465 005 SE 07 24 31 AB 
0420 Second coat 1790 .004 06 9 25 35 
0430 Woterproaf sealer, fist coat 1680 .005 B ea) 49 62 
0440 Second coat 2060 .004 28 A AS 56 
0450 Spray, latex, paint, fist coat «1950 004 06 18 24 33 
0460 Second coat 2600 .003 05 13 18 3 
0470 Waterproof seoler, first coat 2245 004 28 AS 43 54 
0480 Second coat vy 2990 083 y 28 12 40 AB 
0490 Concrete masonry unit (CMU), porous 

0500 Brushwork, latex, first coot lPod 640 013 SF 12 54 66 az) 
0510 Second coat 960 008 06 36 Al bl 
0520 Waterproof sealer, first coot: 736 011 28 AT iy 1.01 
0530 ‘Second coat 1104 007 2B 3 59 18 
0540 Roll latex, first coat 1465 005 09 4 33 45 
0550 Second coat 1790 .004 06 9 2 35 
0560 Waterproof sealer, first coat 1680.05 28 21 AY 62 
0570 Second coat 2060 .004 28 7 AS 56 
0580 Spray latex, first coat 1950 .004 07 18 2 34 
0590 Second coat 2600 .003 05 3 18 B 
0600, Waterproof seole, first coat 2245 004 2B Ss 3 SA 
0610 Second coat ~ 2 03 4» 8 RS 40 AB 


0010 CABINETS AND CASEWORK R099100-10 

1000 Primer coat, oi! base, brushwork “VPord 650 012 SE 07 53 60 8) 
2000. - Paint, oil base, brushwork, 1 coat rosgio020 «= «S02 a 53 eS B 
3000 Stain, brushwork, wipe off 650.012 ; 10 53 63 mn 
4000 Shellac, 1 coat, brushwork 650.012 13 53 66 4 
4500 Varnish, 3 coats, brushwork, sand after Ist coat 325.025 28 1.06 134 1.89 
5000 For latex point, deduct 10% 

6300 | Ship, prop and refinish wood funiture 

6310 Remove paint using chemicals, wood furniture VPord 28.286 SF 1.56 12.35 13.91 20 
6320 Prep for painting, sanding Bia: 4 46) 4.85 715 
6350 Stain and wipe, brushwork : i 08 10 58 68 7 
6355 Spray applied 900.009 09 a A & 
6360 Seoler ot varnish, brushwork 1080 .007 09 32 4| 8 
6365 Spray applied 2100 004 09 16 25 35 
6370 Paint, primer, brushwork 720 011 0] 48 55 19 
6375 Spray applied 2100 .004 06 ad 2 32 
6380 Fish coat, brushwork B10 010 12 4B 5 n 
6385 Spray cppled $ NO) Oa a 2 a7 


09 91 23.33 Doors and Windows, Interior Alkyd (Oil Base) 
i DOORS AND WINDOWS, INTERIOR ALKYD (OIL BASE) —&099100-10 


Flush door & frome, 3° x 7’, of primer, brushwork —— VPord 10 800 fa. 404 34.50 38.54 56.50 

= Point, 1 coat R099100-20 10.800 4.24 34.50 38.74 56.50 

1400, Stain, brushwork, wipe off : 4 219 19.20 21.39 31.50 

1600 Shell, 1 coat, brushwork 25.320 2.67 13.85 16.52) 23.50 
1800 Varnish, 3 coats, brshwork, sand after Ist coat 9 889 5.80 38.50 44.304 
2000 Panel door & frame, 3” x 7’, cil, primer, brushwork 6 1.333 247 57.50 59.97) 89 
2200 Paint, 1 coat 6 1.333 4.24 57.50 64) 
2600 Stoin, brushwork, panel door, 3” x 7", not inl. frome 16 500 219 50 23.69 35 

2800 Shelloc, 1 coat, brushwork po Bi 2.67 15.75 18.42 26.50 
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09 91 23.33 Doors and Windows, Interior Alkyd (Oil Base) Crew Ouiput Hours Unit Material Labor Equipment Total Ind O&P 

3000 Vorrish, 3 coats, brushwork, sand after Ist cont TPod 7.50 1.067 fo. 5.80 46 51.80 75,50 

4400 Windows, including frome and trim, per side 

4600 Colonial type, 6/6 lites, 2" x 3’, oil, primer, brushwork 1Pod 14 571 fo. 3 24.50 24.89 37.50 

5800 Paint, 1 coat 4 (571 67 24.50 25.17 37.50 

6200 3" x5" opening, 6/6 lites, primer coat, brushwork 12.667 98 29 29.98 44 

6400 Point, 1 coat 12.667 1.67 29 30.67 45 

6800 4" x8" opening, 6/6 lites, primer cot, brushwork 8 1 2.08 43.50 45.58 67.50 

7000 Point, 1 coat 8 ] 3.57 43.50 47.07 69 

8000 Single lite type, 2° x 3°, oil bose, primer coat, brushwork 33-242 39 10.50 1089 615 

8200 Paint, 1 coat 33 242 7 10.50 veal? 16.45 

8600 3” x 5° opening, primer coat, brushwork 20 = 400 98 17.30 18.28 2 

8800 Paint, 1 coat 20.400 1.67 17.30 18.97 28 

9200 4” 18" opening, primer coat, brushwork, 4 (571 2.08 24.50 26.58 39.50 

9400 Paint, | coat 4 S71 og 3.57 24.50 28.07 4) 

09 91 23.35 Doors and Windows, Interior Latex 

0010 DOORS & WINDOWS, INTERIOR LATEX R099100-10 

0100 Doors, flush, both sides, incl. frame & trim 

O10 Roll & brush, primer R099100-20 Pod 10 800 fo. 4.22 34.50 

0120 Finish coat, latex 1 800 5.60 34.50 

0130 Primer & 1 coat latex 7 1.143 9.85 49.50 

0140 Primer & 2 coats latex 5 1,600 15.10 69 

0160 Sproy, both sides, primer 20.400 4.44 17.30 

0170 Finish coat, latex 20 400 5.90 17.30 

0180 Primer & 1 coat latex Waa 10.40 31.50 

0190 Primer & 2 coats latex eho key 16 43.50 

0200 Doors, French, both sides, 10-15 lite, incl. fame & rim 

0210 Roll & brush, primer TPod 6 1.333 Eo. 211 57.50 59.61 89 

0220 Finish coat, lotex 6 1333 281 57.50 60.31 89.50 

0230 Primer & 1 coat latex 3 2.667 4.92 M5 119.92 178 

0240 Primer & 2 coats latex 2 4 755 173 180.55 267 

0260 Doors, louvered, both sides, inc. frame & trim 

0270 Roll & brush, primer | Pod 7 1.143 Eo. 4.22 49.50 $372. 78.50 

0280 Finish coat, lotex ; TOU | 5.60 49.50 55.10 80 

0290 Primer & 1 coot, latex ee ; 9.60 86.50 9610 141 

0300 Primer & 2 coats, latex 3 2667 1545.15 13045190. 

0320 Sproy, both sides, primer 2 400 4.44 17.30 274) 3 

0330 Finish coat, latex 20 400 5.90 17.30 23.20 32.50 

0340 Primer & 1 coat, latex We) 027 10.40 31.50 41.90 58.50 

0350 Primer & 2 coats, latex 8 | 16.35 43.50 59.85 83 

0360 Doors, panel, both sides, incl. frame & trim o 

0370 Roll & brush, primer Pod 6 1333 fo, 444 57.50 6194 9.50 

0380 Finish coat, latex 6 1.333 5.60 57.50 63:10 92.50 

0390 Primer & 1 coat, latex 3 2667 cS pate be 124.85 184 

0400 Primer & 2 coats, latex 250 3.200 15.45 138 153.45, 224 

0420 Spray, both sides, primer 10.800 4.44 34.50 38.94 57 

0430 Finish coat, latex 10.800 5.90 34.50 40.40 58.50 

0440 Primer & 1 coat, latex 5 1.600 10.40 69 79.40 15 

0450 Primer & 2 coats, latex Be Bae 16.35 86.50 10285 148 

0460 Windows, per interior side, based on 15 S.F 

0470 Tt06 lite 

0480 Brushwork, primer Pod 13.615 Eo. 83 26.50 71.33 4] 

0490 Finish coat, enamel 3 615 1 26.50 27.61 4) 
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09 91 23.35 Doors and Windows, Interior Latex Gew Qutput Hours Unit Material Labor Equipment Total Incl O8P 
0500 Primer & 1 coat enamel VPod 8 1 Et 1.94 43.50 4544 67 
0510 Primer & 2 coats enamel . 6 1.333 3.05 57.50 60.55 90 
0530 710 10 lite 
0540 Brushwork, primer VPord 11 727 Eo. 83 31.50 32.33 48 
0550 Finish coat, enamel OL a gL Wl 31.50 32.61 48 
0560 Primer & 1 coat enamel 7 1143 194 49.50 51.44 16 
0570 Primer & 2 coats enamel » 5 1.600 3.05 69 712.05 107 
0590 12 lite 
0600 Brushwork, primer Pod 10 800 fo 83 34.50 35.33 53 
0610 Finish coat, enamel 10.800 WW 34.50 35.61 53 
0620 Primer & 1 coat enamel 6 1.333 1.94 57.50 59.44 88.50 
0630. Primes & 2 coats enamel er » 5 1.600 3.05 69 7205 107 
0650 —__ For oll base point, odd 10% 
09 91 23.39 Doors and Windows, Interior Latex, Zero Voc 
0010 DOORS & WINDOWS, INTERIOR LATEX, ZERO VOC 
0100 Doors flush, both sides, inc frame & trim 
ond Roll & brush, primer IG} 1 Pod 10 800 fo 6.40 34.50 40.90 59 
0170 Finish coat, latex iG 10.800 695 34.50 41.45 59.50 
0130 Primer & 1 coat latex G| 7 1.143 13.35 49.50 62.85 88.50 
0140 Primer & 2 coats latex G| 5 1.600 19.90 69 88.90 126 
0160 Spray, both sides, primer [4 20 400 675 17.30 24.05, 33.50 
0170 Finish coat, latex G 20.400 730 17.30 24.60 34 
0180 Primer & } coat latex G| Tay 14.15 31.50, 45.65 62.50 
0190 Primer & 2 coats latex Gl gy 8 1 a 43.50 64.50 88 
0200 Doors, French, both sides, 10-15 lite, ind. frame & tim ot 
0210 “Rall & bush, primer AG) 1Pod 6 1.333. fo 321 $7.50 60.71 si) 
0220 Finish coat, latex <| 6 1.333 347 57.50 60.97/ 90.50 
0230 Primer & | coat latex G| 3 2.667 670 15 121.70 180 
0240 Primer & 2 coats latex G)| y eo 995) 173 182.95 270 
0360 Doors, panel, both sides, incl. frome & tim 
0370 Roll & brush, primer {G] \Pod 6 1.333 fo 675 57.50 64.25 4 
0380 Finish coat, latex iG] 6 1.333 695 57.50 64.45 94 
0390 Primet & | coat, latex iG} 3 2.667 13.35 5 128.35 188 
0400 Primer & 2 coats, latex G| 250 3.200 2050 = 138 158.50 230 
0420 Spray, both sides, primer G| 10.800 675 34.50 41.25 59.50 
0430 Finish coat, latex iG) 10.800 730 34.50 41.80 60 
0440 Primer & | coat, latex iG) 5 1.600 14.15 69 83.15 120 
0450 Primer & 2 coats, latex G 4 2 21.50 86.50 108 154 
0460 ‘Windows, per interior side, based on 15 S.F. 
0470 1 to 6 tte 
0480 Brushwork, primer {G) (Pod 13 615 fo 1a 26.50 VBI 41.50 
0490 Finish coat, enamel G| 615 137 26.50 281 41.50 
0500 Primer & 1 coat enamel | 1 264 43.50 46.14, 68 
0510 Primer & 2 coats enamel Gliy 6 1.333 401 57.50 61.51 n 
09 91 23.40 Floors, Interior 
0010 FLOORS, INTERIOR RO99100-10 
0100 Concrete point, latex 
O10 Brushivork 
0120 Ist coat TPord 975 008 SE AS 36 Sl 1 
0130 2nd cont 1150. .007 10 30 40 56 
0140 3rd coat ~ 1300 .006 08 2 35 49 
0150 Roll 
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Daily 2019 Bore Costs Tol 
09 91 23.40 Floors, Interior Crew Output Hours Unit Moteriol Labor Equipment ——_‘Totol Ind 08P 
0160 Ist coat 1Pord 2600 003 SF 20 13 33 Ad 
0170 2nd coat 3250 002 j2 Jt 23 2 
0180 3d coat 3900 002 09 09 18 2B 
0190 Sproy 
0200 Ist coat 1Pord 2600 .003 SE AT 18 30 3 
0210 2nd cont 3250 .002 09 a 20 2b 
0220 31d coat 3900.02 08 09 v7 21 
09 91 23.44 Anti-Slip Floor Treatments 
0010 ANTI-SLIP FLOOR TREATMENTS 
1000 Walking surface treatment, ADA compliant, mop on and rinse 
1100 For tile, terrazzo, stone or smoath concrete 1Pord 4000 .002 SF 34 09 43 50 
0 For marble 4000 .002 2 OY 8B 40 
1120 For wood 4000 .002 23 09 32 38 
1130 For baths and showers 500.016 38 69 1.07 1.46 
2000 Granular additive for paint or sealer, add to paint cost J 02 02 02 
09 91 23.52 Miscellaneous, Interior 
0010 MISCELLANEOUS, INTERIOR R099100-10 
2400 Floors, conc. /wood, oil bese, primer/sealer coat, brushwork 2Pord 1950 008 SE 09 36 AS 63 
2450 Roller $200. .003 09 13 22 30 
2600 Spray 6000 .003 09 Sy a 2 
2650 Paint 1 coat, brushwork 1950 008 n 36 47 65 
2800 Roller 5200 003 i 13 24 32 
2850 Spray 6000 .003 12 2 24 30 
3000 Stain, wood floor, brushwork, 1 coct 4550 .004 10 15 25 34 
3200 Roller 5200 .003 an) 3 A 32 
3250 Sproy 6000 .003 AN W 2B 29 
3400 Varnish, wood floor, brushwork 4550. 004 09 1S 4 33 
3450 Roller $200 .003 10 13 23 3) 
3600 Spray 6000 .003 10 12 22 8 
3650 For an-ski, see Section 09 91 23.44 
3800 Grilles, per side, oil base, primer coat, brushwork TPord 520 015 SE 13 67 80 1.14 
3850 Sproy 1140 .007 14 30 44 60 
3920, Paint 2 coats, brushwork 325.025 43 1.06 1.49 2.07 
3940 Spray 650 012. 50 53 1031.35 
4600 ‘Miscellaneous surfaces, metalic paint, spray applied 
4610 Water based, non-tintable, warm silver TPord 1140 007 SE 68 30 8 119 
4620 Rusted iron 1140 .007 1.02 30 1.32 157 
4630 Low VOC, fintable 1140 .007 39 30 69 88 
5000 Pipe, 1”-4” diameter, primer or sealer coat, oil base, brushwork 2Pord 1250 .013 LE 09 55 64 B 
5100 Spray 2165 .007 09 32 4] 58 
5350 Point 2 coats, brushwork 775021 a 89 1.10 157 
5400 Spray 1240 013 2B 56 d9 1.09 
6300 1316" diameter, primer or sealer coat, brushwork 310.052 38 223 2.61 376 
6350 Spray $40 030 42 128 170 238 
6500 Paint 2 coots, brushwork 195.082 83 3.55 4.38 6.20 
6550 Spray 310.052 B 2.23 3.16 4.36 
7000 Trim, wood, incl. puttying, under 6” wide 
7200 Primer coat, oil base, brushwork 1Pord 650 .012 LF 3 53 56 84 
7250 Point, 1 coat, brushwork 650 012 06 53 ee 86 
7450 3 cools 325.025 16 1.06 1.22 177 
7500 Over 6” wide, primer coat, brushwork 650 012 oT 53 60 87 
7550 Point, 1 coat, brushwork 650.012 i 53 64 2 
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09 91 Painting 


Daily Labor. 2019 Bare Costs Total 


09 91 23.52 Miscellaneous, Interior Grew Ovipul_ Hours Unit Material Labor Equipment ‘Total Incl O8P 
7650 3 coats 1 Pod 325° 025 LE 32 1.06 1.38 1.94 
8000 Cornice, simple design, primer coat, oil base, brushwork 650 012 SE 07 53 60 87 
8250 Point, 1 coat 650.012 VW 53 64 By 
8350 Orate design, primer coat 350.023 07 9 1.06 1.55 
8400 Point, 1 coat F850 «023 ji 9 1.10 1.60 
8600 Balustrades, primer coat, oil base, brushwork Sew OT AT 14 1.07 
8650 Point, 1 coat } 39520. 015 4 AW 67 I 112 
8900 Trusses and wood frames, primer coat, oil base, brushwork 800.010 O7 AB 50 nN 
8950 Spray 1200 .007 07 29 36 50 
9220 Point 2 coats, brushwork 500.016 2 69 o7 1.28 
9240 Spray 600.013 24 58 82 1 
9260 Stoin, brushwork, wipe off 600 013 10 58 68 i 
9280 Vanish, 3 coats, brushwork e775 029 28 1.26 1.54 2.18 
9350 For latex paint, deduct + 10% 

0991 23.62 Electrostatic Painting 

0010 ELECTROSTATIC PAINTING 

0100 In shop 

0200 Flat surfaces (lockers, casework, elevator doors, et.) 

0300 One coat 1Pord 200 040 SE 63 113 236 3.28 
0400 Two coats * |120 | .067| ° 2 1.88 3.80 5.35 
0500 Iregular surfaces (furniture, door frames, etc.) 

0600 One coat VPord 150 .053 SF 63 231 294 44 
0700 Two coats “| 100 |-080.) ” 92 3.46 4.38 6.20 
0600 Onsite 

0900 Hat surfaces (lockers, casework, elevator doors, etc.) 

1000. One coat TPord 150 053 SE 63 231 294 4.14 

N00 Twoconts "100.080" 2 3.46 4386.20 
1200 Irregular surfaces (furniture, door fromes, etc.) 

1300 One coat TPord 115.070 SF 63 3.01 3.64 5.20 
1400 Two coats 70 | 114 7] 494 5.86 8.40 
2000 Anti-miciobial coating, hospital opplication Lew | 150 | .053 05 231 2.36 3.51 

09 91 23.72 Walls and Ceilings, Interior 

(0010 WALLS AND CEILINGS, INTERIOR R099100-10 

0100 Concrete, drywall or plaster, latex, primer or sealer coat R099100-20 

0200 Smooth finish, brushwork 1Pord 1150 .007 SE 06 30. 36 52 
0240 Roller 1350 006. 06 6 32 AS 
0280 Spray 2750 .003 06 13 9 25 
0300 Sond finish, brushwork 975 008 06 36 42 60 
0340 Roller 1150 .007 06 30 36 52 
0380 Spray 2275 004 06 15 2 29 
0800 | Paint 2 coats, smooth finish, brushwork | 680.012, 5 SIS 66 2 
0840 Roller 800.010 ; AS AB 58 81 
0880 Spray 1625 005 13 2) 34 A] 
0900 Sond finish, brushwork 605 013 15 ST 12 1.02 
0940 Roller 1020 .008 15 34 49 67 
0980 Spray 1700 .005 13 20 33 46 
1200 Paint 3 coats, smooth finish, brushwork 510.016 wy 68 90 1.26 
1240 Roller 650 012 22 53 75 1.04 
1280 Spray {B50 00g 20 Al 61 83 
1600 Glaze coating, 2 coats, spray, clear 1000 © 007 : 56 vw 85 1.05 
1640 Multicolor y 1200 007 y 87 nv 1.16 1.38 
1660 Painting walls, complete, including surface prep, primer & 
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Daily Labor- 2019 Bare Costs Total 
09 91 23.72 Walls and Ceilings, Interior Crew Output Hours Unit Material Labor Equipment Total Ind O8P 
1670 2 coots finish, on drywall or plaster, with roller 1 Pod 325 025 SF. 2 1.06 1,28 1.83 
1700 For oil base point, add 10% 
1800 For ceiling installations, odd 25% 
2000 Masonry or concrete block, primes/sealer, latex paint 
2100 Primer, smooth finish, brushwork 1 Pod 1000 008 SE M5 35 50 69 
m0 Roller 1150 .007 A 30 Al 57 
2180 Spray. 2400 003 10 4 Uh 33 
2200 Sond finish, brushwork 850.009 AM Al 52 B 
2210 Roller 975.008 MW 36 4] 65 
2280 Spray 2050 .004 10 7 2 36 
2400 Finish coat, smocth finish, brush 1100 .007 09 31 40 56 
2410 Roller 1300 .006 07 ay 36 49 
2480 Spray 2400 003 o 4 2 30 
2500 Sond finish, brushwork 950 008 0 36 AS b4 
2510 Poller 1090 .007 0 32 Al 57 
2580 Spray 2040 004 oF ai wr) 33 
2800 Primer plus one finish coat, smooth brush 525.015 31 66 7 1.33 
2810 Roller 615.013 20 56 16 1.06 
2880 Spray 1200 .007 WV 9 46 62 
2900 ‘Sand finish, brushwork 450.018 20 JWT 7 1.37 
2910 Roller 515.016 2 AY 87 1.28 
2980 Spray 1025 008 AT eC) 5d 10 
$200 Primer plus 2 finish coats, smooth, brush 355.023 2B a7 1,25 Mi 
3210 Roller 415 019 2B 83 1 1.56 
3280 Spray 800 010 v5 43 68 92 
3300 ‘Sond finish, brushwork 305.026 2B 1.13 1.41 2.01 
3310 Roller 350.023 2B 99 1.27 179 
3380 Spray 675 012 25 51 76 1.04 
3600 Glaze cooting, 3 coats, spray, dear 900 009 80 38 1.18 1.46 
3620 ‘Multicolor 900.009 1.06 38 144 17S 
4000 Block fille, 1 coot, brushwork 425 O19 -B Al 4 1,36 
4100 Sibcone, water repellent, 2 coots, spray 2000 .004 48 WW 65 J9 
4120 For oil base paint, add 10% 
8200 For work 87-15" H, odd 105 
8300 For work over 15’ H, add 20° 
8400 For light textured surfaces, odd 10% 
8410 Heavy textured, odd 25% 


09 91 23.74 Walls and Ceilings, Interior, Zero VOC Latex 
0010 WALLS AND CEILINGS, INTERIOR, ZERO VOC LATEX 
0100 Concrete, dry wall or plaster, latex, primer or sealer coat 


0200 Smooth finish, brushwork G] 1 Pod 1150 007 SE 08 30 38 SA 
0240 Roller | 1350 006 08 bb 34 Al 
0280 Spray | 7750 .003 06 13 9 % 
0300 Sond finish, brushwork | 975.008 08 36 44 62 
0340 Roller iG) 1150. .007 a] 30 39 55 
0380 Spray iG) 2275 .004 7 15 22 3] 
0800 Paint 2 coats, smooth fish, brushwork (6) 680.012 18 | 69 6 
0840 Roller ic 800.010 at) 43 62 86 
0880 Spray Gi 1625. .005 le a 31 50 
0900 Sand finish, brushwork {¢) 405.013 18 ST aH 1.06 
0940 Roller G 1020 .008 19 34 53 n 
0980 Spray G 1700 005 16 20 36 49 
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Dily Labor- 2019 Bare Costs Total 


09 91 23.74 Walls and Ceilings, Interior, Zero VOC Latex Crew Output Hours Unit Material Labor Equipment Total Incl O8P 
1200 Paint 3 coats, smooth finish, brushwork G] Pod 510 016 SF a 68 95 1.32 
1240 Roller iG) 650 012 2 53 81 WW 
1280 Spray | 850 009 we) 4) 85 88 
1800 For ceiling installations, add te 25% 

8200 For wok 8°15" H, odd 10% 

8300 For work over 15’ H odd ¢ 20% 

09 91 23.75 Dry Fall Painting 

0010 DRY FALL PAINTING R099100-10 

0100 Sprayed on walls, gypsum board or plaster 

0220 One coat R099100-20 1 Pod 2600 .003 SF 08 13 2 29 
0250 ‘Two coats 1560 .005 16 22 38 51 
0280 Concrete or textured plaster, one coat 1560 .005 08 22 30 A? 
0310 Two coats 1300 .006 16 27 43 58 
0340 Concrete block, one coat 1560 .005 08 2 30 42 
0370 Two coats 1300 .006 16 27 43 58 
0400 Wood, one coat 877.009 08 39 AT 68 
0430 Two coats 650 012 16 53 69 98, 
0440 On ceilings, gypsum board or plaster 

0470 One coat TPord 1560 .005 SE 8 22 30 42 
0500 Two coats 1300 .006 16 a 43 58 
0530 Concrete o textured plaster, one coat 1560 005 08 2 30 42 
0560 Two coats 1300 .006 16 27 43 58 
0570 Structural steel, bor joists or metal deck, one coat 1560 .005 08 22 30 42 
0580 Two coats ~ 1040 008 16 33 Ad 68 


09 93 Staining and des dl Finishi 


(0993 93 — Interior Staining and Finishi 

09 93 23.10 Varnish 

0010 VARNISH 

0012 1 coat + sealer, on wood tim, brush, no sanding included }Pord 400 020 SE O7 87 4 1,38 
0020 1 coat + sealer, on wood tim, brush, no sanding included, no VOC 400.020 2 87 1.09 1.54 
0100 Hardwood floors, 2 coats, no sanding incuded, roller ~ 1890 004 | AS 18 33 Ad 


09 96 High-Performance Coat gs 
09.96 23 - Graffiti-Resistant Coatings 


09 96 23.10 Graffiti-Resistant Treatments 
0010 GRAFFITI-RESISTANT TREATMENTS, sproyed on walls 


0100 Nomsacrfcia, permanent nostick coating, clear, on metals IPod 2000 .004 SE 203 MW 220249 
0200 Concrete 2000 004 231 a 2.48 2.80 
0300 Concrete block 2000 .004 299 AW 3.16 3.55 
0400 Brick 2000 .004 339 v7 3.56 3.98 
0500 Stone 2000 004 339 7 3.56 3.98 
0600 Unpainted wood 2000 004 391 W 4.08 4.56 
2000 Semipermanent crosslinking polymer primey, on metals 2000 .004 61 7 78 4 
2100 Concrete 2000 .004 74 Ald a) 1.07 
2200 Concrete block 2000 .004 2 7 1.09 1.27 
2300 Brick 7000.04 L MW OT 1.07 
2400 Stone 2000 004 m4 W n 1.07 
2500 Unpcinted wood 2000 .004 1.02 Vv 119 139 
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